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1915 


MAURICE E. CONNOLLY, PRESIDENT 


THE CITY OF NEW YORK 


OFFICE OF THE PRESIDENT OF 
THE BOROUGH OF QUEENS 
Hon. JoHN Purroy MirTcHEL, 
Mayor of The City of New York: 


Sir—Pursuant to the provisions of the Charter of The City of New York, I 
transmit herewith the annual report of the operations of the office of the President 
of the Borough of Queens for the year ended December 31, 1915. 


Yours very truly, 


Maurice E. CONNOLLY, 
President of the Borough of Queens. 
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President of the Bovoagn cece os sejn eit cels © 2 rere omeiee cane Maurice E. CoNNOLLY 
Commissioner of PUGIIC WV OF RS Je. mitaie emit: ole, yaaa oe et JAmeEs A, DAyTon 
Secretary of ‘ther BOrougn. i. se aaum speci chce fein seekers see Jos—epH FLANAGAN 
Assistant Commissioner of Public Works..........c.ce +e wens ALBERT C. BENNINGER 
Superintendent of» HighWaysie acne seared eee G. HowLanp LEAVITT 
Superintendent: of SewWetes. Tse yun een alton oh che hee = ieee» eee Joun R. Hicerns 
Superintendent of Street¢Clagwmang ar v.topaan ses sist axe\s\+iels «2s eee DANIEL EHNTHOLT 
Superintendent of Public Buildings and Offices...........++0+ee00-: JOSEPH SULLIVAN 
Superintendent of Building Construction and Alteration............. Joun W. Moore 
Engineer in Charge of COnstVuciion. a) .ch-n os. .2-s >. ne JAMES RICE 


Engineer in Charge of Topographical Bureau............-.. cee Cuartes U.:PoweELi 


THE CITY OF NEW YORK 


OFFICE OF THE PRESIDENT OF 
THE BOROUGH OF QUEENS 


Maurice E, Connotty, President. 


The Charter of The City of New York provides that the President of the Borough 
shall submit to the Mayor, annually, a report showing the operations of the various 
departments under his supervision. A summarized report for the year ended Decem- 
ber 31, 1915, has been prepared and is herewith transmitted. 

The City of New York is divided into five boroughs for the purpose of admin- 
istering the functions of municipal government that are local in character. The 
Borough of Queens consists of the territory known as Queens County and the 
electors thereof elect a President for a term of four years. By virtue of his office 
the President is a member of the local boards of every district of local improvement 
in his borough and is chairman thereof. The President is also a member of the 
Board of Estimate and Apportionment and a member of the Board of Aldermen. 
The President has control of regulating, grading, curbing, flagging and euttering 
of streets and laying of crosswalks, of constructing and repairing public roads, of 
paving, repaving, resurfacing and repairing of all streets, and of the relaying of all 
pavement; of the Jaying or relaying of surface railroads tracks, the filling of sunken 
lots, fencing of vacant lots, digging down lots, licensing vaults under sidewalks, re- 
moval of encumbrances, the issue of permits to use or open the streets. He has 
control of the construction and maintenance of all bridges and tunnels except 
such bridges as cross navigable streams; the construction and supervision of sewers, of 
the construction, repairs, cleaning and maintenance of public buildings (except school- 
houses, almshouses, penitentiaries and fire and police station houses), of the care 
and cleaning of all offices occupied for public use; of the location, establishment, 
care, erection and maintenance of the public baths, public urinals and public comfort 
stations; and of the placing of all street signs, of the cleaning of the streets, the 
removal of ashes, street sweepings and garbage; of the framing of regulations con- 
trolling the use of sidewalks and gutters. 

The office. of the President of the Borough is divided into eight bureaus, each 
of which performs certain designated functions. These bureaus are: (1) Administra- 
tion, (2) Highways, (3) Engineering Construction, (4) Sewers, (5) Street Cleaning, 
(6) Public Buildings and Offices, (7) Topographical, (8) Supervision of Building 
Construction and Alteration. 


Local Boards. 


For the purposes of home rule and local improvements the Borough of Queens 
is divided into two districts, called Newtown (Wards 1 and 2) and Jamaica (Wards 
3, 4 and 5). In each of these districts is a board of local improvements known as 
“the local board,” entrusted with the powers prescribed by the Charter. The local 
boards have jurisdiction over those subjects or matters the costs and expenses 
whereof are a charge upon the people or property of the district for local adminis- 
tration within such district. The local board consists of the President of the Borough 
and each member of the Board of Aldermen who represents an Aldermanic district 
within such local improvement district. 
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BUREAU OF ADMINISTRATION 


BUREAU OF ADMINISTRATION. 


The main offices of the President of the Borough of Queens are located in the 
Borough Hall, 55 Jackson avenue, Long Island City, and housed in this building are 
the offices of the Commissioner of Public Works, the Consulting Engineer and the 
Secretary of the Borough. 

GENERAL ADMINISTRATION. 
The directors designated for the several bureaus are as follows: 


RUSTE TO" SI as ele rr Director—The Commissioner of Public 
: Works. 
Daigiweysn oie. 2 L546: GStneSIS Ap kth eaeae ols Director—The Superintendent of Highways. 
Engineering Construction ....:......... Director—The Engineer in Charge. 
SE POM et Tatas ok ois oe he Resis coe Se din «4 Director—The Superintendent of Sewers. 
URePPMCICAMIRT  . . o.. l Ghilncrd bons cs os Director—The Superintendent of Street 
J igs a Cleaning. : 
Public Buildings and Offices........... Director—The Superintendent of Public 
: Buildings and Offices. 
BMPOREADINGAL Aare... ceeds ¥ees ck da os Director—The Engineer in Charge. 


Supervision of Building Construction Director—The Superintendent of Building 
ATICMEA IEC RAUMONY 2 as oo wane Aeon. Construction and Alteration. 


The divisions of the several bureaus and the chiefs of each division are as 
follows: 


ADMINISTRATION. 
ENIUGhERAMCMACCOUNtS: 54 eee. oe cee. 3 Chief—The Executive Clerk. 
Poco ee, . a ee ee. Chief—The Clerk in Charge. 
Purchase and Storage of Supplies...... Chief—The Purchasing Agent. 
PPPORIEIRCHUS ENT...) Geto wi ele ec. ‘Chief—The Clerk in Charge. 
OM ae eS SN, Chief—The Clerk in Charge. 


RRS FN Felcts emnitetets Chief—The Clerk in Charge. 
HIGHWAYS. 


ASSL hse Sea arene Oreo er Chief—The Chief Clerk. 
Maintenance—Roadways, Viaducts and / 
PARCCES iN Gap ¢.: 02.3 aoe Chief—The Assistant Engineer in Charge. 
apulation and Statistics....ca2....0.... Chief—The Assistant Engineer in Charge. 
ENGINEERING CONSTRUCTION. 

mI Nemes sy cs a ss Beet Pay Scie Chief—The Assistant Engineer in Charge. 
‘SCARRETAS. <7 S02 GE ene eH na (ae Sa Chief—The Assistant Engineer in Charge. 
SEWERS. 

COMUNE tate ici aden cee cite ose Chief—The Chief Clerk. 
ieaminosand Repairine.. seer om see ee & Chief—The Assistant Engineer in Charge. 
IS DOSQUGERN yo oc... Sie Rematt as © Renee Cae Chief—The Assistant Engineer in Charge. 
STREET CLEANING. 
RR Pars o'r, cin in anternae Sus Sie daar oe Chief—The Chief Clerk. 
Street Cleaning and Collection Refuse... | Chiefs—The District Superintendents. 
Finale DIS POSItIONsMA ee erteer oie re ae Chiefs—The Foremen in Charge. 
Pusiic BurLpINGS AND OFFICES. 
EES COLIEL VW Gtmirae DS os an caine Hote ae RAR Chief—The Chief Clerk. 
Maintenance of Offices and Office ; 
TBS TE DUG Hasek cme ees. ee eee ark LM Chief—The Foreman in Charge. 
Maintenance and Operation Baths and f 
Gonmronte Stations saenvde scree ee Chief—The Foreman in Charge. 
TOPOGRAPHICAL. 
BRE OE TIEIV Ci nie oss. wale Sas Bee ire Chief—Chief Clerk. 
Substructures and Franchises.......... Chief—Assistant Engineer in Charge. 
Sehe cts OPENITMOSt sy. sad oPchooe Serarsataee ae Chief—Assistant Engineer in Charge. 
Onto teat...) toi.< thers tke ners oreerer: Chief—Assistant Engineer in Charge. 
SUPERVISION OF BUILDING CONSTRUCTION AND ALTERATION. 
SG UBT elabe rains optics said sno. paneesipserhe ole Ae Chief—The Chief Clerk. 
New Building Construction and Altera- : 
[PIGIOY 74 6 8.37 ee ea eee Chief—The Chief Inspector. 
Structural Conditions in Existing j ; 
IBASSIUCHTOUSES “ns ota SRO RIE Me i eect tone Chief—The Chief Inspector. 
We ralmveoiilatiOtigys|s. ns ac «anaes cisices Chief—The Chief Inspector. 
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REPORT OF THE BUREAU OF ADMINISTRATION FOR THE YEAR 
ENDED DECEMBER 31, 1915. 
Divison oF AupDir AND ACCOUNTS. 

The auditing of all revenues and disbursements of the office of the Borough 
President, as well as the accounting work, is performed in this division. The 
stores ledgers for all stores in the borough and the expense distribution of all 
activities are kept in this division. Statistical information is prepared as desired and 
all financial statements are prepared in this division. 

The trial balances or statements of balances of general ledger accounts and a 
statement of the condition of the accounts as at December 31, 1915, follow: 


TrIAL BALANCE, GENERAL LEDGER, DECEMBER 31, 1915. 


Account. Dr. Cr 
Budget “allowance coitu: a nytt tr ih ee ee ee $133/976;29° 7 Soe ees 
Appropriation; 19005 vce cada eeo. te ee ees ea 2c: eee $21.34 
Appropriation, 191005 25.2425. We eee do es tee Oe 84.00 
Appropriation, 1911 5.25 250.55 cae wrote he « eee Ae ee 138.00 
Appropriation, [O25 3. ee eee ays sciase clic teen ee ater teva ons. yeast tre a 42.60 
Appropriation, 71913 | Pucac a Be us ound eeeeueitetaie Mere ok eae hae wr a em 31528 
Appropriation,-1914 "90 ia Ouse :o a4 Lae eRe oo tele ee 1,014.87 
Appropriation, L915) ii u.c.ce) va). cewsl rot onan oe ef en Ope 132,644.20 
Special Revenue: Bond Pand i. . >. cc athena mek ose 141° 80°.) eee Sere 
Special Revenue Bonds HundsResery creer ate oot ee ee er ee 141.80 
Corporate Stock, Bundiiiasceten eee ten ree 9,079,014.61 
Corporate Stock: Fund Reserve .cewme ge ga ein 90/9: 014.61) 4) eee 
Specialtand Jiristehunds ee ee eee eee er pees 27,114.45 ae 
Special and ‘Trust Funds tResetyec seemerce Serer Cio ener ere 27,/14.45 
@pen*MarketuOrders-4 eee eer Geen ener tee nents 28,124.37 -) ete 
Open Market Orders, Reserves Appropriation). .725..: 2...) eee 18,227 .39 
Open Market Orders, Reserve Special Revenue’ Bond....~ "7 Sense 1,995.65 
Open Market Orders, Reserve Corporate Stock Fund..... = ........ 2,893 .85 
Open Market Orders, Reserve Special and Trust Funds... —_............ 5,007.48 
Contracts: isa ei ee ee cas etc re oe 12°430,276550 2 eee 
Gontracts, Reserve Appropriabiomspamice stems oc secre: ene nee 61,004.91 
Gontracts, Reserve Special vRevenner Bonds... =. . es ene eee 8,659. 60 
Gontracts, Reserve, Corporater sro ckambiunciow as sur tees cee enn 1,358,842 .05 
Contracts, Reserve Speciale didireus tai tic Smee eae ee ee 1,770.00 
Contract. .Orders 050) eee ener Spey? ik Talay 46,179.20 Matrix 
Contract Orders, Unclearedttea meer ie een ee eee 46,179.20 
Department.of. Pinanceyes cee ee ore mo ack to. ee 10,938,880 .95 
Office Furniture and) Baquipnaentmaerreer ra yi ele rens 51,243.135 ei teeeeeee 
General Plant Equipmentiet er een een ee eer 1,141,734..77 |) ae 
ixperse, 1914 0). Se ee ae cee tee ener |e kee 2,429.98 ve 
Expense, 1915 (oi 5. Seo eee ereier.. eReee 1:922,227.25)) ae 
Stores, 1914 22.644... ee ae a eee 199.36. . =.) aeeee 
Stores; 1915.22.00. alee eee ee ee a oe ae ee 56,827.94... 2:5 ane 
General Plant Equipment.) skincare cepa er acre ee 1,104,987 .27 
Constructions ieih oe Cee ee eet a eee Trade 1:605;568.30)- 9) eee 
Recoverable.. Expenses pide eee ee eee me eer eek: 7,593'816.53. 0 See 
Invoices. Payable «ss jnss.2322 ok ee re oe he at ae 345,980.28 
Restoring and Repavinow o5oer pn ieee rane A esa es 44 394.08 
ExcessuAccounts Receitvablemmr te ener rn tert PAS Vey Memphis FPS 5 
Vault Permits :25:) 250 Ae epee ae ea ee Ta Si oeOU 
Security Deposit Funds Sh as nae ee ee ee ae eee 49,942 .00 
Sewer Permits...) 015) nee eae ee ee 10,855.00 
Construction, Private: Sewer mies ine nto oan ie nee 5,447 .47 
Appropriation Cash), sc 6. Seevae ns se en ea ea 474.73 
Sundries o. Soe ie). bob d caesar ee ea 191.00 


Account. 


Gr 


Reserve for Restoring and Repave Streets 
AIRC) OMA LACT Ul sees, cod ts SoS  Lickere ard baked merece a oer 
Surplus Restoring and Repaving 
Refunds Due Plumbers 

Roof and Sheds Permits 
EVENS MV VINC Ciyvaele ELIA IES were aul sete a nr aie-< eens wclale catia ernvee 
Permits for Roof and Ground Signs 
Ae etretet Mtl Meer chia, Sb eerie aS acs cvs Ome we ee were Me 
[yeTAIMO DSR aes coe ae ee Sula an ga Pe a ne ee 
W@rmiamentaimerorection Permits. ios... ee.10d ane moe 
Cash Repaving Street, Borough of Queens 


oS eee Cis es 8 wo eee ee 


Totals 


ai Gaerteleia iets) ismunel sie) ae ewie) 2 ssw 9.6. en yoxen se) 9) (6) an \ehia (aire 


cy 


OL ere is, e\slele 


elie farie! \e,;61i81 6 


a, (Ssh e,.6 one 


ere usile: wile) lee 


eet ie) 6) (ale) 408: 


Po) a Be 


6,236.01 


7,673.18 
5. 


40.14 
217.79 


$23,285,779. 38 $23,285,779. 38 


STATEMENT OF ‘CONDITION oF ACCoUNTS AS AT DECEMBER 31, 1915. 


Appropriations. 


Balance of Appropriations unexpended Dec. 


Sill TROT ace BEM le cP crus er a Ri $140,777.11 
Jncrease in Funds due to Res. of Bd. of E. 
and A.: 
PXSWOie SHGEHAS, Ty eine craahn ar.c te ca arene $271.39 
Giieme nvm Catnt, wees ee eed ctie we asiees care + 2,045,466. 70 
—_————  _ 2,045,738.09 
Increase due to Cash Refunds, etc.: 
exis ORE VCA LCE Morus srt ee ae aera a eisisiece tee ast $306 . 39 
iaunentbesy.ca tim t eter ean cac  ar, a arty ces 168.34 
a 474.73 
Total amount of Appropriations allowed, 

CHGS SS 5 og Sc ae ccc he RS ale enh gt $2,186,989 .93 
Ainounteot bransters) to) General Fund, 1915.0... 3... 67,983.44. 
Actual amount available for the liquidation of liabilities 

“aly rrane STORMS eles esctcr  e nees ce Ew cat or ack chee or ee ee 
Amount of vouchers issued: 

PRT Veat a, wie teh antanee erect hg t em eed > $72,039. 36 

Garnentryvcatra sweats me Rae eens 1,912,990 .84 
PoiamcesUmexpended Dec, SI IOL See lin dak One e's too hg enim Om 

TO GeV Gal SAR eReR ips cca ote meets Gane ses $1,332.09 

(CGE Pee VCAT: po tyels as say sree smear ies eerie se 132,644.20 
Liabilities outstanding Dec. 31, 1915......... $133,976.29 . 

Amount reserved for Contracts: 

GRRE CHES VERT cc eet teeta ote ee ore yah lL” Wek lass sl $61,004.91 
Amount reserved for O. M. Orders: 

GIO Igy CANS) cote dete Seiten hace ccc thr oat: 241.60 

arnente VEAL!) oor seg ea en Maton ates 17,985.79 18,227 . 39 

‘Potaleamoume Oleneseivice ser. 4. 
Balance unencumbered Dec. 31, 1915..... teat Re PIs OR ae er ee 
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$2,119,006. 49 


1,985,030.20 


$133,976.29 


79,232.30 


$50,743.89 


Special Revenue Bond Funds. 


Balances nnexpended Dec 01014 ter. see ee eee $40,833.07 
TMSrINSS bbls ue) IRBs @yr IB ea, UNG oo cos oc non scones 12,418.05 
Potal amounty allowed durime 1915 ee soe $53,201¢42 
AIMOMMte thaAnStet rec. tom Gren rautices [OAS nie enn 2,420.90 
Actual amount available for the liquidation of liabilities for 1915...... : 50,830.24 
STNOTHEOUE OME WAOKEKOIAKAS TIAN BISGL CUBBIE SAEBBE, a so cop ceo esondadaegaoceavns 31,406.85 
Balance: unexpendeds Dec ysl Ol Say ieten yee mrs eee $19,423 . 39 
Amount Reserved for Open Market Orders. $8,659. 60, 
MIMOUNE INCSeEVeCeiO in ©OlthaGlL omelet eine 1,995.65 
—_——_—— 10,655.25 
Balancesunencunibereds ID eew jleplOlon eer.) eee eee $8,768. 14 
Corporate Stock Funds. 
Balances Unexpended Decco 10:14 aaa ete eEnnrIe Setar $1,807,191.71 
Increase due to authorization, B. of E. & A. $120,000.00 
Increase due to amount to be collected by as- 
SOSSMETT Aas ere ee can oe eee 1,179,391. 44 
Inerease due to Cash Retunds...90 eee 10,174.24 
SS Se 0 ee 
Total Amount’ allowed, 19:3 epeten ear ror kee $3,116,757.39 
Mnaloerun ore Whigs two Gem, Iiind, Vs. o ee sacuc au cs $23,984 83 
Actual amount available for liquidation of liabilities..... $3,092,772 .56 
Amount of vouchers issued during 1915 3.1.1)... 4..... 1,480,520.17 
Balance tinexpended Dece3i 1G llomemeee cia tetas eee $1 612;/520539 
Liabilities outstanding Dec. 31, 1915: 
Reserved for Open Market Orders...... $2,893.85 
Reserved tore Conta com = eit 1,358,842 .05 
es 1,361,735 .90 
Balance unencumbered cemol wal Ole ein ayers et etna nnn $250,784.49 
Special and Trust Funds. 
Balance unexpended™= Wecewol all Ae eenie eee eniar $14,084.74 
Increase due to. Cash recciviedaere tern 1 none eerie 44,460.71 
$58,545.45 
Deduct vouchers) ato mdctcun eee serene eae 30,831.00 
Balance unexperidecs Barmera me eran ao ae fs nee een eee eae $27,714.45 
Liabilities outstanding Dec. 31, 1915: 
Reserved, for) Opens Markets Onc eimmenenee eerie $1,770.00 
Reserved: fors Contracie eae eee ke eee 5,007.48 
a 6,777 .48 
Balance unencumbered ccm ol em) Oo; h ns tients tenn $20,936.97 


The following is a statement showing the expense distribution by functional 
budget classifications for the year ended December 31, 1915: 
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PAYROLL DIVISION. 


This division is charged with the preparation of all payrolls of the department 
or office of the Borough President, covering some 2,000 employees. It records the 
time reports transmitted to it by the various bureaus. All charges are then figured 
and the schedule line expenditures recorded. The time is then transcribed on pay- 
roll voucher forms and the vouchers forwarded to the Department of Finance. The 
employees’ payroll vouchers are prepared semi-monthly for those on an annual basis 
and weekly for those on a per diem hasis. Communications pertaining to personal 
service are recorded and filed. A record is kept of all absences and latenesses of 
per annum employees, which is charged against the time allowance or vacation period 
of each. Duplicate payroll vouchers are registered, scheduled and filed. 


DIVISION OF PURCHASE AND YSTORAGE OF SUPPLIES: 


All supplies, equipment and materials are purchased through this division on 
requisitions approved by the directors of the various bureaus, after obtaining estimates 
on the specifications from reliable concerns, and orders are issued to the lowest bidders. 


Tue FoLtowinc Is A STATEMENT OF THE CONTRACT AND Open MARKET OrpeERS ISSUED 
Durine 1915. 


Special Special 
Appro- Revenue Corporate and Trust 

Month. No. priation. Bonds. Stock. Fund. Total. 
January. 2.03 ee we 201! Ve $8 992 65 4a oe eee $310.00 $9,302.54 
Bebnudiy ens. ec OO 6, G55 36 gem @ tet $68.23 300.00 7,019.61 ° 
Manchin me 29413539 OSes ae 139.15 580.25 14,258.45 
April tices cee. 263) 207 S521 Ore ney 1,186.34 935.00 22,906.44 
Ma Vaiu hel. aedaree 390) 50:3 1 SSAC mene ere: 1,265.70 641.06:°, 52,222.22 
JAN tee haere 377. ~—- 42,819.07 $102.33 3,041.40 2,032.00 47,994.80 
jailyaa ac eeynn ieee 290 =: 31,825.16 261.15 239.67 966.50 33,292.48 
ENUSTISG Mey e atet ieee 250 19,480.11 653.32 997 .50 630.00 21,760.93 
September >..05. 9 9252) 027-427167, 66.85 186.63 1,781.60 29.462.75 
Octoberueh). nahn 232 26,236.98 34:02; eras ieee cae 2,003.13 9 2ea dame 
November ....... 186 =: 16,302.45 841.65 497 .70 424.00 18,065.80 
December ....... 257. ~—- 19,754.96 1,144.87 WAI2Z-42 3/3250 22385m5 

ALotala ener 3,242 $284,129.93 $3,104.19 $8.734.74 $11,477.64 $307,446.50 


DIVISION OF APPOINTMENTS. 

This division prepares for execution the documents necessary to make effective 
all appointments, transfers, resignations and other changes in the personal service and 
keeps the records of such changes and official history of the individual employees. 
The following is a statement showing the appointments, transfers, promotions, 
increases, reratings, suspensions, assignments, reinstatements, reassignments, vacancies 
caused by deaths and dismissals for the year ended December 31, 1915, separate by 
the classifed service and the labor class: 


Competitive Labor 
Class. Class. 


Appointments— 
Permanent 500s) 4 jchat tones ae eek tie ee 25 109 
Provisional vcd ose OSS ye ieee ae RT ere 4 
LGM POLAT Y ies alas 5 eel eae ce IRE een ey ee) aera 5 2 
Transfers— 
Hrom). others Bureaus 72) she eee eee eee ee 5 11 
Interdepartmental’ “inansfens. ese ciao nies 24 49 
Temporary (Assignments soc rae aan cee renee ecient 13 


Competitive Labor 
Class. Glass; 


RESO CMa Ea SPIN Siar) sok o's on sb hea Ea ane oda k 3 12 
Urheier S Geral Ovvie Cmwemay ye as, © > os one sheeycracin,/, Mera ech nA aon 20 4 
[kd ORS So erate le ees are er Led etal tok Sans, Seay eae Meals 6 2 11 
Suspensions— 
ILAWSHe GIT ACEI eects cere a Sheer ye SUR eA Rt es tang Nn 13 39 
PGmOnmtem Ola L Ve DETIOCs .. o/c 5 4 wnteereeelin terms oe etc e aeTe e o 1 2 
(QUNGIE CALROSA, Aisles Gee SOR Aue oi eon Ener eh ee eres De ne 20 17 
Sa SSAA OT CARS oy >, 9! Big eM e- P a 7 
INGITIESTIOR . o.c.4 BIS eeoget Seka a oir ae RL St ey ee oe Sane 1 6 
PRCA SG OTL MMR, Seer c Rite. ap ena AO MEE tie, SOAR Cee ME oe teas Oia 15 83 
RCSA At OSMe MeN etre sok Crcrorectyern Pas Ok eo. aha Monta Memes Semel wich 6 10 
Demmamerecmcatsenny, (eathG.: -orkis.a ais va ds(s es osetiy pes g elon ude oop 2 34 
SESVTIBER LOERISGL EASON nae cise 4 oan a ia ere ee 1 a 
TOVISTTRTISEERIIG: 5. cis otc bela teee ast ca UTR eI en ees er 13 2 
EN MOM UIMeMLSmneSCI GCC setae ee mista wiers aie sieve cicadas Ib See tuslenesies oe 2 
170 404 


DIVISION OF CONTRACTS. 


This division prepares the advertisements soliciting bids on contract work. It 
tabulates the bids received and the security deposits submitted therewith and keeps 
the records of the progress of work under all contracts. 

During the year ended December 31, 1915, there were 151 contracts awarded, at a 
total cost of $1,536,222.61, as per statement below: 


CONTRACTS AWARDED Durine 1915. 


Special Corporate Special 
Appro- Revenue Stock and Trust 
Month. No. priation. Bonds. Funds. Funds. Totai. 

UPI Ce hg a eee Nag Smt le ae i 665 ,9750219 % one $65,975 .21 
ebrianyesss s.r OF ral 4Ole SGue | ekae te 7600530 Te Te ese ee 30,062 . 16 
iMistaet og Aaa LS ye S38 O6024 5 ah cn TE ATA Io ene 160,841.43 
ING cae eee ge Sle Be aS LOU ZOE unt ae sects: 207.020; 03 se a eee 266,330.23 
INE ale. cco TOSI YS B35 DOK a kets css 126;894..830 © Monee 1,555,729 .83 
ilinlemeneri cs se 16 WR RRROM WP ata tuant 264% 700 ere 112,498.03 
PARR wate score < sid x 10 THAS 5 SOU Mba ees 228,304. 050) Laer 235,819.90 
Nieuste aero e Z 2 SAE OOM ME asia es 1.062.457 eee 3,408.45 
September ....... EG, oA ete eat beet a RIE 30123605 SO ere eerie 301,360. 80 
CGONER ee ee 15 Oe ZALY OU an Beit Peek $26,054.87 1 eee 135,794.87 
November ....... 2 ee Pes 58 945° 0055 penton 58,945 .00 
December ....... 6 IEC OMUO! shat Soaniats 6,086.70 $1,770.00 9,456.70 

PESO 088, O08 Mass $1,328,363.92 $1,770.00 $1,536.222.61 


ee Oooqz*$ze?epepeo*“WasSasSsSomsSsSSsSsSsSsmaan9MV 


DIVISION OF MAILING AND FILING. 


The nature of the work of this division is described by its title. In extent, during 
the vear ended December 31, 1915, there were about 14,000 pieces of mail received and 
distributed in the administrative offices of the borough, which, after being properly 
noted, were returned for filing. The outgoing mail handled consisted of 18,008 letters 
(5,575 from the local boards and 12,433 for administrative bureaus). 
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BUREAU OF HIGHWAYS 


BUREAU OF HIGHWAYS. 


The following is a summary of the forces employed and the work performed by 
the Bureau of Highways and of the number of permits issued and of the moneys 
received for issuing permits (including Bureau of Sewers) for the year ended Decem- 
ber 31, 1915: 


Forces EMPLOYED. 


\IY Gural dBc eenmiesh "2 Aly SG ccna I Eee PRC or | Bl) I AT ay an 6 
EMCO L1G Tl MRT M EES. Tor oar att as, a 'sdel ests) Gh ORE es SRR AMO or aeons Sie tant oe ers 27 
ASSISTS TROTROTINSTEIP 5 ie ee aera eee NER MR ANT ren ir in A RRO ere AN 25 
EXC Ram OMCIITOIIe Some meres oir ok by c:'sticeatacd Mey eae Caron the enh ke Nee od Arete 2 
Slavin (Cause 5 ane Cee ee ee ea BOR ona ie PR ee Nn RT Up ear EO Ba 2 
(CONS DORE ES oc Bg chek Ners ecsel caer See oR I ctr a A ee Z 
Ssnceyan TRMosl any deb rhea baysies eee eae tare oye cant ea ren ier eee eA oh enn a RE RCT TES i ra Be, 10 
RCIEC ITI Aiiae ANIC Laem Temas Foe Vater ees aay oie Gore Neath his he aarti ona he 1 
[ERT SRS 9S o.0 Se bbAPEIS GO ISO Ae IIE RT Ce tee aA CoA En eee CE a 7 
IDREINVSED | sos Geco'y 6 corp PRO COS IE RED ARR Dc ee rn ng et ear ate 6 
TP BWSEETE | ae Sn cts A ACCIORRCRO Oo 0 ot SIE EET TERS CCR BTR en ent ree ena 1 
[PEARS cake. A wiceo (oc ene ie eo SS a ee en Zo 
ISU TUT ofp once Rb pele too PERS OnE oe Oe NOU nae ARE SE ee: AiG Sn Ro eR 10 
OTL CME CUISO TIMER EN ATL o WA need cs SIME ES Vcc aie: boa 4. xiclal hom etgeetns aa Moe eens atc aes 1 
Sisk MO MPa Mc vam ETUC Tae shel Meet hectic a elel oYom one revlolle “sa au shel oaks Slee ee aan beet, soe tapecaroenen 1 
SHONSEIP a pacig ae 02 So SOUR RSS OE Ie AEE EP a ee 1 
Iealociema (aya amet SIN Se PaA So A carne shel siere aus) 01Gloicis ares AMER Rae id le Saad aie 1 
Wel DORMS ENE ESSA (an oN a Ee a na 17 
iLENOIRETRS, GUE BN a ale dlone Guth A xd Oat Cle Mt RE ae NCR on a oe 18 
Sie ee EE ne ET ne A ee 2 says ik SA des Ga Mew ae Ves@ebeageao ts 355 
PRI ISTATLEAS 15 Sus clotcce cacuchs Het clo Atk CR one cn eg Ae 2 
lackestnait nvomilel perme ptremn mie eres tussn: sitck® Aras s © ace b-ae's gi dahuisa stestoie Gane 1 
Sth pen) etree CEN ray ete os cies 8% arsua'end Dawes Ue od 1 
BRM SLAVE Madea tao 057 Daath sis oe 3, Veg Sw oa os sche SOE Ee ei ua 1 
PANG HY INDE V VOR CLS Las sistem ee wernt he areun ato ec) ois adara, 6 oder erd 4.8.47 ane Riduuadiouglemtee 12 
ENGST cll REVO TakL Seer (ee Aeon ate Pom dw. Sati, cc it Zthvare “avs wn aner's eoettapaeh cnenorens 10 
ossesmands Wehtclesin oa. ee oe ele coe A Ae ee TOE efor la aa 78 
Weert -eyincl Wns setae dS os oh bbe CEOS OE ene hate Aee 64 

NORE Ws oe dic cebee Rg abe Glee EMIT SR ree 685 


Work PERFORMED. 


Macadamized Streets. 


SUUacewvaris, Gh macadamepavementy TEpalreds..asecs ses. cas wcennecee os 394,638 
ScuaceuvardseOu macadammpaveriente CLeATleC war ance cate ve cise cee eeemrala 800,867 
SuudnemyardS-Ommmacadanm pavements misled sac. etleccs «aca «steer en noes 869,480: 
Sudare yacds. oi,macadam, pavement sanded... 4: vin ds ees ove wesa ean bares 2,400: 
Square yards of macadam~ipavement tarred’ and oiled. ........-.....5.-- TAZ 7S 
Sudare wards) ot macadam pavement esprinkled sje2:.9- 0.0660 coer seen 557,025 
Squaresyards of dittewines: homed sand cleaned’... ).c6c. see ance neces 998,496 
Ieireslereer ote outtence cleaned mnmemeis coeds «s sicceciseils we wo cued Ue eile lacie. 740,312 
Weiiedlmereets of Cross Wall<srenc alchemy ers alee us ole nd rock achowiste keene 3,266 
lEimealereetiots nea ders) Celt eemertie how cistern oes. aio tae ents Scrat che mete eoie 27,441 
Padealmrectsos: Curb ieSeiayen ie hoes 0k ss ganas tide htiete aie bebo aenas 337 
Bimeavesrect Or flagstones: felsid a hence 5 aay .ce ek aac aah lovin sae ae re a oe 444 
Groicuvaccseat  washoutsmilledain. aes. 2.0. seein 4 edaweres ate erates 643 


Paved Streets. 


Squareyyards\olvcratite, payementenepaired:: warrvatn acme meni eis eee 25,367 
Squaresyands: ofrsasphaltspavement epained sn wemekes sei weer eroe rere ene 9,909 
Square yards or cobble’ pavement repairedsaa.. aan eee ier ene 2,592 
Sduaremyards obibrick, pavements repaired aanmmrem nine ea a ene eine ie ee 13,024 
Square yards of. bithulithic’ pavement repaired." 4.5 «vasa us oe le eee 5,742 
Square yards ef wood plockipayement wepained= ware. erent ee ene 2,107 
Squatresyards of slaceblockepavementsepaiic Cnt ees eee en nee 2,841 
Square yards of pavements sandedme. kw. sme tenia ite ieee 66,564 
Square yards of asphaltic concrete pavement finished................... 49,704 
Square feet of flagstones relaid..4 17.0 (ences aie a ee Cie oh eee 5,247 
Lineal feetrot -guttersu cleaned: te mnacietoci atte arene enc Rie ee ete 354,242 
Lineal feet of: gutters pavedeltin acts veces: saan reece in ceaiesd eh ner canta 18,525 
Lineal: feet of headers (setuics areca ann See eee eee 46,470 
Lineal téet*of curb! néset i isansec at seo ae re ere eT eee 5,906 
inealtfeetooi crosswalks) ielaid savanciae ee eee een cee ar cen eee 442 
Umimproved Streets. 
Square yards, of ‘roadway. eraded: queer tenn eter en lee 610,491 
Square: yards of roadway. crowned andenepairedmeieniei nt aaron 1,791,218 
Square yards*of=sidewalkyoradediemes wee cei het eer een 13,726 
Square: yards ofsroadways sprinkled secre eee ea eee ee 464,670 
Square rvyards of ‘roadiwa'y-oiléde:. stn ane oe eee era eae 1,628,309 
Lineal feet of gutters: rormed: andicleaniedun ane tee eee ene 1,344,824 
Eimeéal feet ot roadway plotichedw annie een ane ere eee 180,069 
Cubic yards of washouts, illedan wie aan cc. ses lee oe eee 1,960 
Square*yards of roadway honed and scraped:,aa.. nie ie eet 7,700 
Juneal feet of guarduraileerecteda- tive eee ee oe eee eee 336 
aa Culverts. 
Cubic yards. of excavation a.m Saaiia tomb ces le pita ato tet hon acinar 223 
Linéal feet; of pipe laid: etme amacrine acne er iar Race ere een 2,920 
Lineal feet of guard tail erected 2 c.0 + ceess woenice case a ou 58 
Lineal feetlof culverts cleaned 47 sog4.c <u sie omipins) doen ails eee 872 
Cubic yards filling. 2s, er cere ek 6 Gene ami ce een ee 18 
BisM. feet of timber tsedeiur cape utsceiceet oases ares stu eer tere eee nee 420 
Viaducts 
Lineal feet of guard ratl*gepaiveditenntaoree hate cee meee : 1,287 
Ba M, eet of lumbertusedMnecepains eerie ein) ee eae eee 51 
Trees, Weeds and Snow. 
Square yards of weeds cut: downeand remo vedarr smart eanyann aera eee 106,455 
Number of dead and dangerous trees cut and removedes seen eee sbi 
Square yards of streetsrcleaned of isto weenie titan ciiie ete aie 135,148 
~Linealieet-ok ‘cutters cleaned so nusnowaeniten inet nie ante eee ne 78,800 
Lineal feet of crosswalksscleaned tof snoweeeeer gare aot ae eee ee 9,768 
Cesspools and Catch Basins. 
Cubicsyards of cesspools cleared Ottis: aera eeeeeeien ec eine aie ene ee eae 20 
Number vof cesspoolssbuilts 727 22k Mane Geter eo cae ie cee 6 
Cubic "yards of masonry sbuilt, cccu se cetae clear iieereiet ac cueie: <1 i 29 
Gubic ‘yards*of, catch basinsicleaned? cu -ageaee eae Aa ee eae 18 


Permits ISSUED. 


i eUler ee ONITNOe LAME RA er Eta 9 Gide SiS aR Mckee ne th cece oe bs 1,829 
VRE oA Set SD ee Oo ea Oe EO SEA) ever a 476 
Coy Gey” ARUP SSR AGM G27. lis ons Ba BRe RR Ba SE ar Inn et CRG Sa ee 1,829 
eas RANE SME ORRIN ea nl) cn os ak Ce iotete Ske eater ee tere eel kis waite an ne 171 
eR URANGE COW ONG MeMen Te aha s/c ON < ois ois Seo lis tao ce Welw On GR SESS dl wa Posed oo am 83 
Laying Sidewalks 
eee MEE USSR Se 00 fais cine Eee coysie. WR tye an gions weighed acess 8 725 
Permanent Driveways J 
PROM aE NAGI ee pe ch scene. ees bk Rove are ie oe Abie a econ wade 544 
emt aie AME PP onto! s aieacark adhe oR ok meade Bin ened ea DIR CP 527 
ee EE AER en Re ne rR dy Vasa abe SalGhises eds ene OE Cee 331 
SIRES) TEGO SRR ere Sere mre EE eye Ago ae 426 
2 RSE oR eshte Sol Os SARE 1A Nn Anan AL a 162 
Riv @rrl Ochi ar INO CHIGMATIG) SILC Sie trays s/n cota sass sos hws a vlbalsnts ame a sees 7 
Beg UNI SIPING SASS eG gl pete Ee etre os De ge ERE Dona Ea i I aN ea 2 
PUnMerocnmicer COLPOLAtiOM nk EhIMltS 4.1... 0) o.: slsules fees aiciciek eee eccrine 6,388 
13,500 


Moneys ReEceEIveD For IssuING PERMITS. 


For the Bureau of Highways. 


1911. 1912. 1913. 1914. 1915. 
Biche Guiarter tae oe $5,458.28 $6,864.86 $7,290.45 $6,014.44 $14,345.16 
Second Ouarter 2). 0.% 2,694. 30 3,984.63 15,636.28 16,521.00 37,491.48 
ADisiibatal. 1Qx been aiivcres 7 sree Pe rae 3,931.46 Ds0Sn lo LO SG len mela Dole OOmn 29 14219 
PourtheOuarter a... 4,228.74 4,999.21 L618 3250 24-5505 955 123,927.00 


$16,312.78 $21,207.29 $45,376.68 $61,648.38 $104,905.83 


For the Bureau of Sewers. 


1911. 1912. 1913. 1914. 1915. 
BASE) Vantenn td s-iics ke $4,785.68 $2,077.72 $3,619.94 $2,315.00 $2,865.00 
Second Quarter ....... 6,343.41 5,304.51 6,642.28 4,599.57 4,920.00 
‘Vite Quarters i i... 3 4,768.91 5,270.44 2,515.00 3,457.25 5,355.86 
Botirth) Quarter oc... 7,685.79 5,837.87 SHO RAT 00 5,384.12 


$23,583.79 $18,490.54 $16,389.82 $13,631.82 $18,524.98 


BUREAU OF ENGINEERING 
CONSTRUCTION 


REPORT OF THE BUREAU OF ENGINEERING CONSTRUCTION, DIVISION 
OF HIGHWAYS, FOR THE YEAR ENDED DECEMBER 31, 1915. 


The Highway Division of the Bureau of Engineering Construction makes reports 
and recommendations on petitions presented by the property owners for local assess- 
able improvements to the Local Board, and to the Board of Estimate and Apportion- 
ment, and after preliminary authorization is obtained from the Board of Estimate 
and Apportionment, surveys are made and plans and contracts are prepared, and the 
work of construction is supervised by this Division; assessment lists and maps for 
transmission to the Board of Assessors, so that the apportionment of the assessments 
can be levied, are also prepared. 

Reports and contracts are prepared and the work of repaving streets is super- 
vised by this Division, as well as the work of laying pavements under contract by 
property owners. 

This Division also makes investigations and reports for the Commmissioner of 
Public Works and the Superintendent of Highways on maintenance questions, and 
repaving, and prepares contracts for, and certifies to the quantities of materials 
used by the Bureau of Highways. Also sees to the maintenance of pavements by 
contractors and the restoration of all openings made in the same, as well as the 
repairing of sheet asphalt pavements out of maintenance. In addition, the restora- 
tion of pavements in streets which have been disturbed by sewer contractors are 
restored under the supervision of this Division; also the removal of encroachments. 


SUMMARY oF COMPLETED Contracts Durine 1915. 


32 contracts for regulating and grading streets were completed at a 


FONSI) OR GR Aa 2 Llc’ B vik hie NDE, © One OR Nn Io ee eau earner rim $203,493 . 83 

11 contracts for original pavements on streets were completed at a 
(HONAIM EOGTE NOWRA) 116: Suds EF SEER te SRE Ee SR oat 109,130.09 
7 contracts for repaving streets were completed at a total cost of.... 56,231.19 
1 contract for rebuilding sea wall was completed at a total cost of... 14,439.16 

9 contracts for furnishing and delivering materials were completed 
a UOEA COST CER I le ae eer ainicroriersieue os Merete ous ahaa groenane 122,216.85 

2 contracts for repairing sheet asphalt pavements were completed at 
— COLA COST O LORIN eed et rere ee ae ee ane ine er ead © alten s attetenene 20,491 .40 
ROT OC eH L@OtPleleint evar ida Mac ds ey wesw ees be aes none oar $526,002 .52 

Contracts were prepared and bids were opened for 82 contracts, amount- 
GAGE AHO) So Gh aldo boot belts BEING ORE MEN a IS een ct a Tae $718,115.94 

57 assessment maps were completed and forwarded to the Board of 
PNSSESS OLSMEMA TI OMIM ULI O LORDS trie tere die tusesteici ss ale. kere ome taeiels 372,001 . 44 


The borough is divided into three sections. Preliminary estimates, surveys and 
the supervision of construction work is done by the Assistant Engineer in charge 
of the section. 

The first section comprises the First Ward; the second section comprises the 
northerly half of the Second Ward and the Third Ward; the third section comprises 
the southerly half of the Second Ward, Fourth and Fifth Wards. 

The Assistant Engineer in charge certifies the payments for all work done under 
his supervision and the inspectors of regulating, grading and paving report directly 
to him. 

Maps and drawings are prepared by the draftsman, under the supervision of 
an Assistant Engineer, and the clerical force handles all the correspondence and 
records in connection with contracts, office reords, payrolls, etc. 
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Daily reports are received from the inspectors, showing the progress of the work 
and noting any unusual conditions that may occur as the work progresses; these 
reports also serve as their time sheets which are approved by the Assistant Engineer, 
to whom the men are assigned. Time sheets are also filed by all the other employees, 
from which the payrolls are prepared. 

Efficiency reports are made out monthly and quarterly reports on personal service 
are made to be forwarded to the Municipal Civil Service Commission. Quarterly 
reports are also prepared for transmission to the Board of Estimate and Apportion- 
ment, showing the status of local improvements. 


THE FOoLLOowInG CoNnTRACTS WERE CoMPLETED DuRING THE YEAR ENpED DECEMBER 
Sie LOTS: 


Character of Improvement, Location and Limits. 


Amount. 
Regulating, grading, ete., Hancock Street, Payntar Avenue to Freeman 
PNay GIN Comme il stern VV at Comer te te coer ces ina « cyste Baityereeeeini oe See wil clas lon $7,502 .93 
Regulating, grading, etc., Packard Street, Middleburg Avenue to Borden 
ENS TET COMMIT ICS TMV ATIC enh ew te co's bola c Pics lank fbb covamegtnesahe alors Sauteleeeos 39,708. 32 
Regulating, grading, etc.. Newtown Road, 13th Avenue to Jackson Avenue, 
HEsiitesstemn AGel Ls CUM Weare eo D oo ss coho o, Sy ekcrese ya sce hited Atte ee ee 11,470.26 
Revulating and grading Manly Street, Hunterspoint Avenue to Thomson 
ENRGITGIE:, TE AGRSTE NAVE MEL Bare oer Se oe ee RA arene ne Aa 2,931.85 
Regulating and grading Creek Street, Borden Avenue to Hunterspoint 
‘Asnemere, [arsine Wfevaal oo a8 coca aeuOn at aac ae roa caer 1,443.15 
Regulating and grading Thomson Avenue, Viaduct to Diagonal Street, 
Eitan tc Cm epee ea er oe ey ecco rcs ects AAS SleiTs a vod eadia areteteuseussiags Gaec dente s 8,467.33 
Regulating, grading, etc., Fourth Avenue, Jackson Avenue to Washington 
PETALS Ha TES (ee Neel TiC eR MIE Sor ay ie TR, circbe(o a.sys' sb 9. ode esol evel. wee, areale mitre 4332.68 
Regulating, grading, etc., Borden Avenue, Van Alst Avenue to Dutchkills 
(CORRS VEU Net ie he irc ries Be en RP RS rats ane 1,766 34 
Flagging Franklin Street, Van Alst Avenue to Woolsey Avenue, First 
WAVER SON eS ME ot Be oo Cie Oe a Oe oe a ne ee 852.02 
Regulating, grading, etc., 48th Street, Jackson Avenue to Astoria Avenue, 
Sawaal MVE cate ono Bend aio Ob CRE SRT ee emer tia 4,713 27 
Regulating, grading, etc., Cooper Street, Irving Avenue to Borough Line, 
Srerearnial NAGUACH eS Sah oA ce ort ole Cla eae ene OTe ee eS MT gia, Te 284.62 
Regulating, grading, etc., Sophie Street, Flushing Avenue to Nurge Street, 
S@eOraval! WV EVAGE ES ol osied god loth a Shele yr ere aE ER en an a eM 141.77 
Regulating, grading, etc., Hancock Avenue, Thomson Avenue to Green- 
OL PNET MOCCOMC MVVANG emyn ete eats eects eith cc sucsacs: oe niece te een eS 2,346.10 
Regulating, grading, etc., Britton Avenue, Broadway to Forley Avenue, 
Seereronital NAVeURGE ce Gass eoh ae cue cae RRS tee eRe 2,704.33 
Regulating, grading, etc., Alburtis Avenue, Polk Avenue to Fillmore 
EARETEIOs” STOVE PWV ENGL 3 P'S aR i en Oe re St 1,766.83 
Regulating, grading, etc., Clinton Avenue, Clermont Avenue to Broad 
SEneCE mis GCON Ci Wich Gime eunmnerreiny Se ers et a Aces eat Ras Rn. cera 9,763.55 
Regulating, grading, etc., Ithaca Street, Pettit Place to Britton Avenue, 
SECT NV chG Ceucuet Ae PT eeNeU SIRE. fh. et celal atc, svasue, Staten oka eh oa era ee 1,093.53 
Regulating, grading, etc., Decatur Street, B. B. Line to Cypress Avenue, 
SyGerariial NWS Se oe as ca een ne ae a OE 3,524.10 
Regulating, grading, ete, Ditmars Avenue, Astoria Avenue to Frigate 
SCCM SECON. - VV LG eee atk: aisle. saat Aelia saves ac abe: oe eR oe 43,194.15 
Flagging 46th Street, Jackson Avenue to Fillmore Avenue, Second Ward. 973.24 
Flagging Myrtle Avenue, B. B. Line to McCombs Place, Second Ward... 5,504.76 
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Amount. 
Regulating, grading, etc., Custer Street, Bayreuth Street to Sanford Ave- 


robb Coyped Webbe lie Neha ermine eh ARMM cats a blan DRS Esc (brio (Ao Bae awles ¢ 2,193 08 
Regulating, grading, ete, Union Street, Sanford Avenue to Beddard 

Streets nal dW at die ees were ccs hs, tale ele ene ee the Ce CR eee ee ie 204.13 
Fiagging Murray Street, Broadway to Mitchell Avenue, Third Ward...... 1,901.71 
Regulating, grading, etc., Jamaica Avenue, Shaw Avenue to Snedeker 

Avent,” Fourth -‘Ward 5.0% a5 fede elena) eee oe Rrceen eee eee _— Saat 
Regulating, grading, etc., Napier Avenue, Chichester Avenue to Jerome 

Avenue; ‘Fourth, Wardius seh tea gies cua oe Coney pee oe eee ea Loeb 
Regulating, grading, etc., Liberty Avenue, B. B. Line to Walker Avenue, 

Fourth “Weard® chin ater dias cece areca ce eer PRES a Some Ue a 18,605 .99 
Regulating, grading, ete., North Morris Avenue, Fulton Street to Jamaica 

Avenue Foutthio Wrar doe ace aicicns ae ee ee ee 4,251.08 
Regulating, grading, etc. Liberty Avenue, Walker Avenue to Ocean 

Avyenties Fourth Wands tebcene iene be he eee ee tie oh cine hen enter ena 4,009 .86 
Regulating, grading, etc., Chichester Avenue, Van Wyck Avenue to Baker 

Aventie, ' Pourth Wards. teese.e mae stree tune Heche Wk ee aetna ee ener iby sb77 
Regulating, grading, etc., Sutphin Road, Jamaica Avenue to Lambertville 

Avente, “Boutth:. Wards tasters cree eek Siar in eters ac eines ner 12,969.74 
Flagging Harvard Avenue, Fulton Street to Hillside Avenue, Fourth 

Wir clock ae 8 as eee a ee care eRe Tenet Berens for esas bor fo Bao ce 844.90 


$203,493.93 


Paving Harris Avenue, Vernon Avenue to Crescent Street, First Ward.. $48,337.56 
Paving North Henry Street, Flushing Avenue to Newtown Avenue, . 


Birst: Wear. os dct ovbakia's Gres iter pest tien TU Riana eee ee ce iD a a 3,113.49 
Paving Sunswick Street, Wilbur Avenue to Payntar Avenue, First Ward. 5,744.44 
Paving Hopkins Avenue, Grand Avenue to Main Street, First Ward.... 8,082.75 
Paving 11th Avenue, Grand Avenue to Newtown Road, First Ward...... 2,838.67 
Paving 12th Avenue, Grand Avenue to Jamaica Avenue, First Ward..... 5,439.58 
Paving South Washington Place, Academy Street to Jackson Avenue, 

Barst. Ward! ‘stunt svreteneie clans ced cna aeass eel tcne hits che cele Ric nee ee eee eae 4,148.88 


Paving Freeman Avenue, Jackson Avenue to Crescent Street, First Ward 17,183.42 


Paving Putnam Avenue, Forest Avenue to Buchman Avenue, Second 
Ward seine yas 28 RT yee Eee pie et eet cae ote nto ee 4369.19 


Paving Stephen Street, Wyckoff Avenue to Seneca Avenue, Second Ward 6,398.36 
Paving Hughes Street, Doscher Avenue to Buchman Avenue, Second 


Ward fev sss © ve dere aay in eee Ep aps aa etn afd Or IRI ee 3,473.75 


$109,130.09 


Repaving Henry Street, Jackson Avenue to Prospect Street, First Ward. $3,261.86 
Repaving Prospect Street, Harris Avenue to South Jane Street, First 


Warden knoe eae Peete MGA St deed Om MU Ne hoa a Sm oy. 3 5,392.69 
Repaving Harris Avenue, Crescent Street to Prospect Street, First Ward 5,164.91 
Repaving Ralph Street, B. B. Line to Decatur Street, Second Ward...... 9,601.21 
Repaving First Street, First Avenue to Third Avenue, Third Ward..... 4,170.44 
Repaving College Point Causeway, Mill Creek to 3,100 feet north, Third 

Ward Jes c.scs an J Sheen oi ale tae saa Pate eR tet dls vhs tte meee 23;875%30 
Repaving 14th Street, 7th Avenue to 8th Avenue, Third Ward........... 4,764.73 


$56,231.19 
30 


Amount. 
Rebuilding sea wall, Boulevard, Jamaica Avenue to 200 feet north, First 


TP AISGO) oe crsliSc SE Ae nn eI 8 Fae 0D a $14,429.16 
Furnishing and delivering 2,000 cubic yards of stone..............e.000. $4,430.06 
Furnishing and delivering 25,000 cubic yards of broken stone............ 46,955.41 
Furnishing and delivering 10,000 cubic yards of sand................0005- 10,334.14 
Furnishing and delivering 10,000 cubic yards of sand..............eeeeee- 9,468 .62 
Furnishing and delivering 400 tons asphaltic cement...............eeeeees 6,096. 37 
Furnishing and delivering 5,000 cubic yards of gravel............0.0000. 6,966 .33 
Furnishing and delivering 20,000 gallons bituminous road surfacing ed 

BET 5 STURGES te Nl er bh ee 
Furnishing and delivering 100,000 gallons bituminous road surfacing ma- Poel 418.05 

Beane Se BMA Ch Oa Rela aler G\c See ci card, 8) cy Ey a Seek eel ow, oho Moma j 
Furnishing and delivering 160,000 gallons bituminous material............ 7,560.00 
Furnishing and delivering 600,000 gallons light road oil...............-. 17,987 .87 


$122,216.85 


Repairs, sheet asphalt pavements, Second and Fourth Wards............ $10,388.19 
Repairs, sheet asphalt pavements, First and Third Wards.............-.. 10,103.21 
$20,491.40 


Private Contracts CoMPpLETED DurING THE YEAR 1915. 


Square 
Location and Limits. Width. Length. Yards. 

Cypress Avenue, Madison to 100 feet 3 

west of Woodbine Street......... 35 360 1,200 Sheet Asphalt 
Cypress Avenue, Palmetto to Gates 

ANS OTEN BC ty OO cs 50 200 780 Sheet Asphalt 
Gates Avenue, Fresh Pond Road to 

Memmieday < Streéieis. vole d's. vs 30 600 1,000 Sheet Asphalt 
Hancock Street, Borough Line to 220 

SSE WORST Bagh a ray 5 ae A eee 30 220 735 Sheet Asphalt 
Hayes Avenue, 24th to 25th Streets. 56 250 1,555 Sheet Asphalt 
Mead Street, Myrtle Avenue to Cen- 

irae RVOTIUGII A One eee Me vee boa o: 30 674 2,250 Sheet Asphalt 
Palmetto Street, Fresh Pond Road 

tooMoiubleday wOtreel.. 6. sc ee ones 30 553 1,845 Sheet Asphalt 
25th Street. Polk Avenue to Fill- 

PO MEME AUGER MMe Ws tte os Selec s 30 650 2,170 Sheet Asphalt 
Woodbine Street, Cypress Avenue to 

Peneta WAVeNHEN 5. goa uar ie la... 30, 460 1,535 Sheet Asphalt 
Meadow Street, Thomson Avenue to 

UND GEMENVIETIM Gan ith. B) siecle o Saved stecete 30 1,100 3,666 Imp.,Gr. 
Orton Street, Thomson Avenue to 

INWKRE- Ue Aigehalb (oe Sie 30 630 2,100 Tmp. Gr. 
Queens Place, Meadow Street to Nott 

SOO BTUES hy Sle ae aah eRe Po eee 30 575 1,916 Imp. Gr. 
Review Avenue, Borden Avenue to 

Peemoteibt Street.) %.. 5.425 .--nergeee SOs 00 4 335 Second Hand Granite 


ASSESSMENT Maps ForwarpEp To BoArp or Assessors DuRING THE YEAR ENDED 


DecEMBER 31, 1915. 
Location and Limits. 
Regulating and grading Alburtis Avenue, Polk Avenue to Fillmore Ave- 
nie, SeCOnd HWiard Fs wee ean cincen enone oats eta oheenaiceh hci oh ena eee TEC ee er er 
Regulating and grading Boulevard, Washington Avenue to Broadway, 
Figst®) War donk leaes Gannctiss ee a teen Herne E REI en error e: 
Laying sidewalks, Culver Place, Hunt Street to Lake Street, Second) 
Ward) 2 icidie cic dios sicsegd cits oe ie pee eRe ae Ey ee EE ee eee ere 
_ Laying sidewalks, Hunt Place, Louona Avenue to Alburtis Street, eel 
Wear i ie0e eis wae Seminoles ie ia eet cae fe ei etee race ene toe ig oe a 


AY,’ hac Re ne ro Ey ra OR PAP boniactray ot aire k an 5G oa Pealcad 0 digg 6 Boe 
Laying sidewalks, Central Avenue, Sanford Avenue to Madison Street, 
Third (Wart ce aie oa eters game eee ete ete eee 
Regulating, grading and curbing Crescent Street, Newtown Avenue to 
Flushing “Avenues Birst ‘Wardie. cee see eee eee ener 
Regulating and grading Cornelia Street, Forest Avenue to Anthon Ave- 
nue; Second> Wards: i tawe toes See ee eae ne en eee 
Regulating and grading Creek Street, Borden Avenue to Hunterspoint 
Avenue, First’ Ward. Bova ce te perenne Reale ee eee Se 
Regulating and grading Cooper Street, Irving Avenue to B. B. Line, 
Second Wrasse aes esa ce 8 eee epee Toles Pr ree een 
Regulating and grading Chichester Avenue, Van Wyck Avenue to Baker 
Avene, Hourth> Ward? nes aise + tie rte eee ae ee 
Regulating and grading Custer Street, Bayreuth Street to Sanford Avenue, 
Third.» Ward. i.e. cReAh ks Soe cine See OCR Te eer ee 
Paving Ditmars Avenue, 2d Avenue to Crescent Street, First Ward..... 
Regulating, grading, etc., 11th Avenue, Grand Avenue to Newtown Road, 
First Wear » docile ate ace eine ne aoe eng eee 
Paving 11th Avenue, Wilson Avenue to Flushing Avenue, First Ward.... 
Paving 11th Avenue, Grand Avenue to Newtown Road, First Ward...... 
Regulating and grading Ist Street, Woodside Avenue to Riker Avenue, 
Second: Wardwkacccieick noes Bieetee Sete ee eee 
Regulating and grading Fairview Avenue, Linden Street to Greene Ave- 
nite, “Second, © Ward fee cise tere ereee reese ee ea ae Toten ton a 
Regulating and grading 48th Street, Jackson Avenue to Astoria Avenue, 
Second Ward ..... REG en ey ern aN MG AS run ach nGin ikio Bue AS 
Fence, Fairview Avenue and Bleecker Street, Second Ward............. 
Laying sidewalks, Franklin Street, Van Alst Avenue to Woolsey Street, 
Jeph acy ma Ach go Reb ee Hee ye RON con Bena ees oath ae ctade band ono 
Laying sidewalks, 46th Street, Jackson Avenue to Fillmore Avenue, Sec- 
Ond Wrard cick, SoRieeie Disco ncetese ete ects a aa ee oo 
Regulating and grading Guion Avenue, Jamaica Avenue to Fulton Street, 
Fourth ‘Ward je:.c% Pee we asione ec acine CoG eke Sete eae ee ae ae ea 
Regulating and grading Green Avenue, Grandview Avenue to Forest Ave- 
nue) Second (Ward. vas sce wee pee ery eee tod ack icicle ene eee aa 
Regulating and grading Grand Street, Long Island Railroad to Old 
Flushing Avenweyes ecomaen Wear cance terri eee ee 
Paving Grand Avenue, Steinway Avenue to 18th Avenue, 17th Avenue 
to: 18th Avenue First" Ward -aiiecee se ee ree 1 eee eee gest tioats 
Fence, Greene Avenue, Seneca Avenue to Cypress Avenue, Second Ward. 
Laying sidewalks, Hillside Avenue, North Curtis Avenue to Spruce Street, 
Fourth Ward 


Amount. : 
$2,106.27 


8,767.41 


6,301.74 


538.08 
3,198 .69 
1,847.64 
1,734.97 

320.44 
1,991.33 


2,507 .84 
as Ss 


4,844.44 
3,786.13 
3,243.94 
1,855.06 
2,446.54 


5,492.52 
177.12 


981.19 
1,162.22 
344.00 
1,432.88 
11,794.86 


20,461.75 
154.28 


924.08 


Regulating and grading Harman Street, Grandview Avenue to Forest 
OTRAS CS LT VVALG 10S arcs st RN a he Siete See Cee dada wukukas 
Regulating and grading Hughes Street, Fresh Pond Road to Fremont 
STC Come SCONCE Val Citctveicen:s cis hore ane Me ree eee nis oa Befaee wis elas 
Regulating and grading Harvard Avenue, Fulton Street to Hillside Ave- 
PAUL CMMELTOMIEDLIMENN AL Ret aectatass catecsle: Raterc its Aen SW aes Mare ORE Note ecie ve 6 Sais 
Paving Hughes Street, Doscher Avenue to Buchman Avenue, Second 
VAC TONL os aed ai CRIA ae IR ee A ane ae oe 
Paving Harris Avenue, Vernon Avenue to Crescent Street, First Ward.. 
Paving Hopkins Avenue, Grand Avenue to Main Street, First Ward.... 
Regulating and grading Hancock Street, Payntar Avenue to Freeman 
PVE CMMEITES Ede VV ALCS a tech ee te lh artnet sees i ceo ad eats one sc mie inch culos 
Regulating and grading Jacobson Street, Warner Street to Elmhurst Ave- 
Ts CHM NC CON CME AT Clete ewer, ah. sce ote slates crete e eiaine G ahoicte steric: one sie 
Regulating and grading Jefferson Avenue, Borough Line to Cypress Ave- 
PIC Me OCCU UME VIAL CLI er ata cite ce sv co: ave cear rete ona Mest aeiae ofertas onans ate aie Senn toate 
Regulating and grading Kelly Avenue, Woodside Avenue to Anderson 
Ncemwe, Seacinal WENO Somer aiectaee aces GyOin nica ceric o eta Bic ooo 
Regulating and grading Madison Street, Wyckoff Avenue to Myrtle Ave- 


min, - Saveonnal NVA TAS. Selo ectee a Ea Ce eee Ieee Iie hn, reo cee omer Le 
Regulating and grading Madison Street, Myrtle Avenue to Cypress Ave- 
TTT MEE ECOG MMV VGLISGIMCREE ROTO) lov orcts\ ciacl es eae D onc locos lene aitmeretona/ os sletane wohl 
Regulating and grading Manly Street, Hunterspoint Avenue to Thomson 
PAGE THC MMe SMMC TAC eee, 3-0 oo es Soran Sosa, eos cect cve le, ol ott d abaie Shores, sient 


Laying sidewalks, Murray Street, Broadway to Mitchell Avenue; Bath- 
gate Street, Mitchell to Bayside Avenues, Third Ward.............. 
Paving New York Avenue, South Street to Oak Street, Fourth Ward... 
Regulating and grading Nugget Place, Fulton Street to Rockaway Boule- 
weraals Torta, NPG 2 seca ame oe 
Regulating and grading Putnam Avenue, Forest Avenue to Buchman 
AR CLIT Crm COOL MENIAL CG aiis ores. Sate. distka Meas scales So oss oes aceeta is 
Paving North Henry Street, Flushing Avenue to Newtown Road, First 
ats (ee yee eee si.'n. siale caieieuccic sp vin ete se dedb bine aie Evg se eaMeere oe 
Regulating and grading Newtown Road, 13th Avenue to Jackson Avenue, 
Erie ay te eM rate sry, ocho vn ulsy ns ivdwe Ocgakeadie edocs 
Regulating and grading Packard Street, Middleburg Avenue to Borden 
EXETIT CMLL TS EMV VATA sttieleversss sichetap tire couceae, aiehons Gewsce stecd a, Mayet Aunt ech e 
Regulating and grading Ridge Street, Boulevard to Ely Avenue, First 
Waal Ss gs op so 8 od 6 OCR Ie ee ee ies cee ine rms Seo Fe 
Regulating and grading Riker Avenue, Woodside Avenue to Kelly Avenue, 
Syecornal WAPSura) sarap ste ae eee ae eae pict ie penn ee NE eteee ot oe 
Regulating and grading Sound Street, Purdy Street to Potter Avenue, 
[asi Way. 0003 feel eeu Seen Tt Lena URECIE GATE a eae aeser nna ar oO tw oor ti teapot 
Regulating and grading Sedgewick Street, Catalpa Avenue to Hughes 
Syoneett, SSrecevival AGI ara le ea eA oper re cere nie ange a Wnt se may toe 
Paving Second Avenue, Potter Avenue to Ditmars Avenue, First Ward.. 
Paving Sunswick Street, Wilbur Avenue to Payntar Avenue, First Ward 
Paving South Washington Place, Academy Street to Jackson Avenue, 
TROBE: AGG) 2 cae ete in Alera cA a Ae Ope tinis Crh Pea ire WR heRE 
Paving Stephen Street, Wyckoff Avenue to Seneca Avenue, Second Ward 
Laying sidewalks, Sophie Street, Flushing Avenue to Nurge Street, Second 
WAV Bilal re 2 2 one ERI Dletic. Sisko ine Sc cet Gy eo eritien HL OPER OR ONE ERO CORSE a MEE 
Paving 12th Avenue, Grand Avenue to Jamaica Avenue, Fourth Ward... 
Regulating and grading Weil Place, Flushing Avenue to North Washing- 
iveyel: Elec SE ieciogs We Na chem erin nt ep otra cha cram Fc rere ee 


« 


Amount. 
2,951.50 


2,362.94 
3,447.30 
3,977.17 
53,286.63 
9,013.53 
8,624.32 


1,222.45 


10,505.64 
4,406.91 
PZT. 09 
3,342.35 


2,216.46 
22,524.34 


1,626.14 
NBT IENS 
3,888.84 
13,276 .96 
43,839.39 
14,001. 16 
11,667.74 
1,809.14 
815.10 
18,746.18 
6,276.21 


4,725 .94 
7,361.88 


182.56 
5,910.91 


3,454.88 


$372,001.44 


Repairs Mave Durinc 1915 UNbDER THE SUPERVISION OF ENGINEERING AND COoNn- 
struction, HiGHways, ON AccoUNT oF WEAR AND TEAR, AND PLUMBERS AND 
CORPORATION OPENINGS. 


Pavements Out of Maintenance. Sq. Yds. 
Sheet asphaltrepained so titsidemo inane teat ee teme ate een neat cr ee 11,603 
Sheet asphalt>repaired inside? ot. .Ri Reyat Camas mancmeyan sores are eee 4,861 
16,464 
Sheet asphalt plumbers and corporation openings restored.................. S, Jos) 
20,001 
Macadam™restored over .watermrands sewers Leemc es arrestin err er 1,231 
Wiood. block’ restored vovers wateralidvsewerthenciesm. same eur ee ei eee 560 
21,792 
Pavements Under Maintenance. Sq. Yds. 
Asphalt. concrete: repatr ed.s2 cerca con cee sclore ie eens aie ales ee eee ee ee 18,116 
Asphalt-‘block, repaired) Siicscc neh eee nh Renee nee ee eee 2,119 
Sheet: asphalt repaired A keaiic asec, & Ae ee One eee ee 127 
Granite block: repaired iscsi eae See See irra oe oso eee 786 
Wood ‘block repaire ding oat aacdiaccc ees eee Ress ate cee eee 62 
‘ 21,210 
Plumbers and Corporation Openings Restored. Sq. Yds. 
Asphalt. block (oi... Saciiaciaassh B wameceven piel cee ene ae lesen tee a a 2,821 
Sheet; asphalt. oy osxp'sp5 se ee le eycte soe ot Mouse evey scat Rene ke ie aea te i ne 2457 
Asphalt Yconctete fice dary cirdicd SN caetcuey teatro ae ate eee 2,631 
Gratiite -DIOCK |) ise. g hacike O32 ale Stee RS Oe eee as ea 611 
W ovdiblock *. s2e9 renee ae eee «avs deacon ea Eee tale Reman teat a 599 
8,919 
30,129 

Sq. Yds. 

21,774 

30,129 

Total ;repairs gece SOs hk  RyeeanS Rel ee, cc Seno ate ae Seance 51,903 
STATEMENT OF Work Done By THis Division DuRING THE YEAR ENDED DECEMBER 

Sie s19t5: 


94,463 cu. yds. of earth excavated. 
3,729 cu. yds. of rock excavated. 
160,260.4 cu. yds. of embankment. 
4,415.5 lin. ft. of old bluestone curb, reset. 
13,058.39 cu. yds. of concrete foundation, laid. 
1,323 lin. ft. of 12-inch vitrified pipe. 
120 lin. ft. of 12-inch cast-iron pipe. 
6,028.25 cu. yds. of sand, furnished on contract. 
_ 250.05 tons of asphaltic cement, furnished on contract. 
15,656 cu. yds. of broken stone, furnished on contract. 
11,107.6 sq. yds. of asphalt pavement, repaired. 
469.2 cu. yds. of concrete placed in sea wall. 
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642.6 cu. yds. of rubble masonry, placed in sea wall. 
39,415.55 lin. ft. of new bluestone curb, set. 
37,929.38 lin. ft. of new concrete curb, set. 
128,335.35 sq. ft. of new flagstone, laid. 
248,440.07 sq. ft of new cement sidewalk, laid. 
3,914.36 sq. ft. of old bluestone flag, relaid. 
8,037.43 sq. ft. of new crosswalks, laid. 
1,244.5 sq. ft. of old crosswalks, relaid. 
36,963.81 sq. yds. of improved granite block pavement, laid. 
688.7 sq. yds of stone gutters, furnished and laid. 
3,400 lin. ft. of timber pile, placed for bulkhead. 
30 M ft. of spruce timber, placed for bulkhead. 
2,358 lin, ft. of guard rail, erected. 
1,200 lin. ft. of concrete curb, reset. 
1,118 — sq. yds. of wood block pavement, laid. 
14,131.13 sq. yds. of asphalt block pavement, laid. 
28,058 sq. yds. of sheet asphalt pavement, laid. 
756.4 sq. yds. of old granite block pavement, laid. 
1 catch basin, adjusted. 
6 M ft. of spruce timber drains, in place. 
198.4 cu. yds. of broken stone, placed for crosswalks. 
23,612 gallons of oil, spread on road. 
4197.5 sq. yds. of old block, taken up, purchased and removed by contractor. 
334.2 tons of old block, taken up and loaded on cars by contractor. 


1 seepage basin built. 
2,591.6 sq. yds. of asphaltic concrete pavement, laid. 
2 new catch basins. 


168,000 gallons of bituminous material, furnished on contract. 
626,755 gallons of light road oil furnished on contract. 

434.4 sq. yds. of rip rap, in place. 

85.3 sq. yds. of cobble gutters, relaid. 


REporT, SHOWING THE AMOUNT OF PAVEMENTS LAID IN THE BoROUGH OF QUEENS. 
DurING THE YEAR 1915, AND THE AmMouNT IN Use Decemser 31, 1915. 


Pavements Laid in 1915, 


Pa Aa Ta LI se December 
Kind of Pavement. New. Repaved. 31st, 1915. 
Fa a [SSS SS a 
Miles. Sq: Yds. Miles. Sq. Yds... | Miles, . ‘Sq. Yds. 
Asphaltic concrete .... 5.06 PRE RMS Tea ge oh eee 97.19 1,025,570 
ASDEAILA SHEETS. ooo 5i0n 2.05 OAM Ra teen, yy ahetieitt 29.86 493,840 
ASDA HMDIOCK \ acu cke 0.67 Pad Mia Fas Ae ON Sea vies 23.80 483,539 
Wiovevat [atkorel beet ea I GR RRS ie AES ne I ena 9.30 170,216 
ICE es Sea ee Mi oN ate ee io Pee dae) hc pleleilied 11.00 182,368 
UES OCA Se SR PPORE SAR So ic S 8h ah 9 So dead gag a a 0.22 2,200 
Impr. granite block.... 1.70 ZO BOAME\D, Sete Rock Bae oso aie T2015 1983123 
(raniten block wi. an. ee 0.25 AEA RY) Eades al RSE PAS PR) IAS IA| 
Pee DOC eae ie hd Mea EA atin cs Ad elev ty bce tide ne 2.94 55,063 
Marvia or Bit. Mac... 8.00 PAT EU mo ae ain, Gan eo NE AD lie oe 7.013 
Macadam sand. sravel Mas ular sneom fy) 2 sae 15.00 158,200 203.81 2,503,920 
NMOtALS lek. ce bee E7a 38 fe 233,049 15.00 158,200 460.67 6,068,473 


The above table includes: 
4.88 miles asphaltic concrete. 
8.00 miles tarvia. 
17.00 miles macadam (water bound) resurfaced. 
Laid by departmental labor. 
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REPORT OF THE WORK PERFORMED BY THE BUREAU OF ENGINEER- 
ING CONSTRUCTION, DIVISION OF SEWERS, DURING THE 
YEAR ENDED: DECEMBER 31, 1915. 


313. lin. ft. 11 ft. 0 in. x 7 ft. 0 in. reinforced concrete sewer, includ- 
WAS, SPULS ye eo eee yeas eereve ke ote ree ea eS sree te nist) eects 
; 11,94 linwt. 9 ft. O int reinforced corcrete sewer. st eres sone ce eee 
SUS sling Et. Ot. 0 Iereln toncedsCONCHeLeESCWelemeriine aie eimtiecrt 
2,00 lin; atts. it. On sreintorced wconcretesscwenusnceeeee eee eee ene 
184.24 lin. ft. 7 ft..6 in. reinforced, ‘concrete sewer.........-se ese ene 
AVOTIZ linstt: 7 ity Ov inwereintorced wconcretessewelen ice aire een rie 
LIS05 sins tt. it. Osin-ereintorcedsconeretessewiea sn eeuE recente 
ofan dint it. 5 it: Ount reintorcedtconcretessewer, ess. ee 
P49 So) Minty 4oitr > ine reinforced concteressewen-<--eeeie eee 
18990) linn it. 4 ito ns rein orcedeconcreremscwicia te orien iii eiiiiee 
1390... -linoit. 4 1033 in) feinterced iconcreteisewers. 2. see ee 
2027270 lin: tti.4 fe 0 "ins reintorcedaconcretensewien cma celeritete 
598.5 lin. ft. 3 ft. 6 in. x 2 ft. 4 in. egg-shaped concrete sewer........ 
2,/97 AG linoit. 37ft. 9 ins concrete; sewet. cance te eee eee eee 
3469521 lind it3--ft. Osin#concretessewiern ac cerns thnk eee eee aire 
1,486722-lin, 1t23, ft ina Concrete Sewer anise sneer ieienc aici ieee 
2,064.99 lin it: 3 4t-0) in. coneretesse wer...) ce cee n aa eiieeee ie eee 
306, 7lalin? 4t-°2 ft. 9) in.sconcrete sewers. eens eee nnee 
228.85: lin. ft. Z2sit.6 in. CONCLeLe SEW eta caesar cine tele ee eee te ee 
6,498 51 lint 24 ink vit. salt-clazedepipes seweteeme ne er peer 
565:.25 Jin. ft. 22 in: wits salt-elazed pipe. sewer. anne 7 cee eee eee eee 
$16.05 lin; ft) Z0iint vita salt-clazed i pipessewetous sae eee ene 
4.403 .61 lin. ft. 18.in, vit.;salt-glazed pipe sewer... 0)... eo eueemeee eee 
4452.00 lin, ttoel5 in} witesaltsclazed pIpeEse Wet emmeei tr sther nine eeerenen 
38,231.16 lin. it.J12°in. vit. -salt-clazed spipersewetracnicen ace e eee 
25,031. lin. ft. 6 in. vit. salt-glazed pipe for house connection drains... 
60. lin. ft. 24 in. Nestable corrugated culvert pipe................. 
4,048.50 lin. ft. 12 in. vitrified salt-glazed pipe for basin connections... 
274. lin. ft. 10 in. vitrified salt-glazed pipe for basin connections... 
26. lin. ft. 8 in. vitrified salt-glazed pipe for basin connections... 
207. lin. it, 16 im. castuiron pipe (Horses Brook Siphon) .. seen 
16,719.°° lin ft pilesyetBece ten eee ohm eR eee Pee eae 
Bo5e | elit. tEEriSeLs stot nouses COMNECLIONS tare mmner Mice ie eee 
13 ft. 9 in. x 8 ft. 0 in. cofferdam on reinforced concrete sewer. 
520) lin, ft nllondl2Z tar in asewersou piles jamie seater eeeeere 
172. lin. ft. excavation on 10 ft. 6 in. x 8 ft. 6 in. reinforced concrete 
SE WEL His sees eae aes cho tails vo Lote IER IS ne ARIE neat eee 
1,853. lin. ft. excavation on 12 ft. 6 in. circular cast iron tunnel sewer. 
1,204. lin. ft. excavation on 11 ft. 0 in. circular cast iron tunnel sewer. 
2,362. lin. ft. excavation on 8 ft. 0 in. circular cast iron tunnel sewer. 
262. lin. ft. concrete on 10 ft. 6 in. x 8 ft. 6 in. reinforced concrete 
SO WEE 0k oe See Nase ee ST eect 
862. lin. ft. cast iron segments delivered for 12 ft. 6 in. tunnel sewer. 
360. lin. ft. cast iron segments delivered for 11 ft. 0 in. tunnel sewer. 
1,540. lin. ft. cast iron segments delivered for 8 ft. 0 in. tunnel sewer. 
1,467. lin. ft. cast iron segments set for 12 ft. 6 in. tunnel sewer...... 
1,140. lin. ft. cast iron segments set for 11 ft. 0 in. tunnel sewer...... 
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$11,111.50 


15,046.20 
17,219.79 
10,764.00 
13,735.12 
5,985.00 
16,296.17 
23,614.92 
8,655.93 
18,080.80 
1,729.28 
10,606. 26 
22,102.18 
1,698.75 
2,620.28 
10,136.93 
8,094.52 
53,218. 36 
12,808.35 


496.80 
4,667.52 
242.21 
22,422.00 
1,560.00 


5,574.52 
94,503 .00 
65,919.00 
59,994.80 


5,440.00 
41,376.00 
17,280.00 
36,860 .00 
16,404.00 
13,680.00 


1,414.18 
L 
i 
4,360.99 
65,707. 
83,749. 
50% 
10. 


lin. ft. cast iron segments set for 8 ft. 0 in. tunnel sewer...... 9,996 .00 


Hioemtteorouteone | 2e tt eOrin tonne ese wet ema nqeniiacsees tina 4,936.00 
erie CLOU MONIC Tt. O° ie tunnelusewetretsetetide cients aciten 3,116.00 
lifetime route One ott. 401m. tunmnelasewetranmsi tonic tots ae occacnele 4,524 .00 
lin. ft. R. R. Co. 10 ft. 6 in. x 8 ft. 6 in. twin reinforced con- 
RC LOMSE WEE cos Snr ya oe ane eee ER cts hehe Uaeltet eS 961.48 
lin. ft. earth channel approaches (Horse Brook Siphon)........ 125.00 
lin. ft. reinforced concrete invert (Horse Brook Siphon),..... 344.25 
cu. yds. excavation, earth, mud, etc. (Horse Brook Siphon).... 39.00 
Clim yas cisplacedsmaterials (Perrya A ves conta) mniccieer ste 5 oe 527.10 
Clinpyid ssecrt tras COMCECLEM © iro See ined e cist thee aid ote anes nit che othe eee 5,017.03 
Coke SHG TOO er OE, Minin Porat NASR ROL Se ENE cee er Mont Mcp ire te oar 4,068 .95 
crossing under tracks of L. I. R. R. (Brevoort Street Contract). 01 
crossing under tracks of L. I. R. R. (Irving Avenue Contract). 115.00 
Liem OMNies timp ctelOneDLacing sand ssheeting amin ae cele ceteenee le 93.31 
iti, 1B; RE bos oxere Wiehe axoyoheaehaterla Me nom cohebdoaobeniotantne pau ose 2,260.80 
Ipsaesteel a rote rein, OCeMENt Hs: prc ear cei eines of iotee PONIES 
Parenauhye Inohaveas Evaval AR nbe: Slobwin, Shen ao alan bc ck. 4 momochnaucosod 155.00 
Siseramiat  NOUseecommiectionss .... ae estat. Wie cates Gites Soni hats 50.00 
DEIR AOLE (o¥ay (KOVTOREKSY VHS ne ee eet I A AOI Gee pa bem Ss OMIA cc 250.00 
HOHE TaTETAM SVEN. 5 Baad hig Oe as Re IO TE ane OE eet OR EI oc 150.00 
DIAN CSM A TS Meier h ape a ena ee id mata nie ame tera nk - — 24,193.00 
Reems. JeRISky S x come ae Oe Robe cn che centre a rec or 14,354.00 
Godin CmreCelvINomDAsITISec. st eecetes fs loulnaio.lerhc aoe ite oeaunale aartae 4,264 .00 
EBA SHAURSE TORIGTEG: otic bie etie Beto ots eee ener ene eee Oe ee eR Rater 300.00 
ie whats Se RE? Siow al(eyeitey es \ vareteret dee Clete Seana an OOS Sen eer iio ois 18 15.00 
GiitlerLiarscllmStneete Contracts wan) cuits oektersaias eosin scene en ate Sens 500.00 
reinforced concrete culvert (Toledo) Street contract)......... 650.00 
reinforced concrete siphon chambers, including manhole and 
iM Cm All Sue GEL ORSE SB OOK) la cist ake oo" Ae musts QuurclSetcms one auee 700 .00 
special chamber about 30 ft. west of Kossuth Place............ 772.00 
Chlalin Otc mn meet eee eee er hey soccer seins oclug cold sidevvenie ous ene toe 1,275.00 
TG Ome Chiatnioe tometer meron tect) stra cinoniacca eos. hare clels svat Oe son mts 2,559.00 
CHEQUE CH ATDER Sueeener ee Tee ee See, ois os neler hethaass Bo fiarots Meares 2,845.00 
Gleailino. wshart Samp nrc mmr Nere tte te ct cto Saisie Sb RU ee 140.00 
spurs on concrete sewers (Brevoort Street concrete).......... 27 .50 
SDS ce OMomOT)) Lies OIT mr GanGeW Chiinc sa dan hemes ale ualrsies 50 
Silihs +24 ianOmprOles, 11 O1i0e Ke GC. SEWELA na. «ast. oe dealers 16.00 
spurs, 24 in. long on 3 ft. 6 in. x 2 ft. 4 in. egg-shaped concrete 
BWC Taran eee eerie tia caer es ct oe om ens Sis ice loo Rr va Sn, 34.00 
SOUTSAC +a One OM smite O iiaConchete Sewelwd-nma oem tee 1.60 
Spits, 24 ins lone) oto tt. > ie.conctete.sewere.. os 0s 1.2 sse de 11.90 
spurs, 24 in. long on 3 ft. 0 in. concrete sewer.................. 10.58 
Eputsy 24-inelonewon 2ort. 0 in. «concrete Sewer. vc. sae s once .07 
spurs, 24.4n. long on 2 ft?.6 in. concrete Sewer oa: avi akties 24.04 
spurs on 24 in. vitrified salt-glazed pipe sewer................. 264.28 
spurs on 22 in. vitrified salt-glazed pipe sewer................. We 
spurs on 20 in. vitrified salt-glazed pipe sewer................. 36.20 
spurs on 18 in. vitrified salt-glazed pipe sewer................. 207 .30 
spurs on 15 in. vitrified salt-glazed pipe sewer............ Bree 148.65 
spurs on 12 in vitrified salt-glazed pipe sewer................. 2,471.93 
LO Cae eee car ste eC cos oe SE RC MS oe ay Oe NE SOE Eo $778,646 .54 


The following contracts were completed during the year ended December 31, 


1915: 


Madison Street, from Myrtle Avenue to Wyckoff Avenue; Wyckoff Ave- 
nue, from Madison Street to Halsey Street; Halsey Street, from 
Wyckoff Avenue to Irving Avenue, Second Ward.................. 

Ridge Street, from the Boulevard to Van Alst Avenue; Court Street, from 
Ridge Street to Broadway, First Ward; Hopkins Avenue, from Ridge 
Street to Broadway, First Ward; Sherman Street, from Ridge Street 
to Broadway, First Ward saeeeeteicetc Someries aeeeate ee eee eee 

Lawn Avenue, from Jerome Avenue to Beaufort Avenue, etc., Fourth 
WV ard” sore iced Swot pier cca a a slice ean ee Ee ane arctan ice Tem 

Newtown Road, from 13th Avenue to 18th Avenue, First Ward.......... 

Wilbur Avenue, from William Street to Ely Avenue, First Ward........ 

Reconstruction and repairing siphon, etc., under Broadway, Elmhurst, 
known as Horse, brook: Siphon woeconda Ward eee. ater 

Ashland Street, from Hamilton Avenue to Myrtle Avenue; Stoothoff 
Avenue, from Bessemer Street to Crown, 215 feet south of Ashland 
Street; Cedar Avenue, from Ashland Street to St. Ann’s Avenue; 
Chestnut Street, from Ashland Street to St. Ann’s Avenue, Fourth 
WW air de aes Aceas, SUNG Wicket ce aie oes Glee erate ots re et eae 

Fosdick Avenue, from Central Avenue to Myrtle Avenue, Second Ward.. 

Sherman Street, from Payntar Avenue to Crown, about 330 feet north 
of: Paynitar f Avene hats ewusicaate coats ered Be oa eee 

Atlantic Avenue, North Side, from Stoothoff Avenue to Greenwood 
Avenue; Greenwood Avenue, from Atlantic Avenue, North Side, to 
the Crown, about 650 feet north of Atlantic Avenue, Fourth Ward.. 

Maple Street and Hickory Street, from Freedom Avenue to the New 
York?and! Rockaway, Beach Railroad Fourth, Wards). ee eee ee 

Beaufort Avenue, from Briggs Avenue to Lefferts Avenue, Fourth Ward. 

Birch Street, from Jamaica Avenue to Hillside Avenue, Fourth Ward... 

Hallett Street, from Hoyt Avenue to Woolsey Avenue, First Ward...... 

Bayreuth Street, from Murray Street to Wentworth Avenue, Third Ward 

Walnut Street, from Ashland Street to St. Ann’s (Division) Avenue, 
and in St. Ann’s Avenue, from Walnut Street to Church Street,, 
Fourth (Ward sivas siccesare Abe ateiticke teeing 

Forbes (18th) Street, from Queens Avenue to Franconia Avenue; Gerold 
(19th) Street, from Queens Avenue to Franconia Avenue; Franconia 
Avenue, trom Forbes street to Geroldy Streets sas saci ieee ieee 

Temporary drain through the property of the Malba Estates Corporation 
from the end of the existing sewer at Fifth Avenue to Powell’s Cove, 
Third Ward 


Ward 25 os Bee ES PAE ee 8 RAE etn ER nas Sica ee aye tee cee ce 
Atlantic Avenue, north side, from Stoothoff Avenue to a point 112 feet 
east of Lefferts Avenue; Fulton Street, from Stoothoff Avenue to 
Church Street; Hamilton Avenue, from Atlantic Avenue, north side, 
to a point about 200 feet north of Fulton Street; Walnut. Street, 
from Atlantic Avenue, north side, to a point about 200 feet north ‘of 
Fulton Street; Briggs Avenue, from Atlantic Avenue, north side, to a 
point about 295 feet north of Fulton Street; Church Street, from 
Atlantic Avenue, north side, to Fulton Street; Lefferts Avenue, from 


Atlantic Avenue, north side, to a point about 200 feet south of Fulton 
Street 


Cost. 


$34,815.77 


8,781.93 
1,398.15 
2,900.94 

383.50 


1,850.05 


5,991°6z 
1,769 .04 


865.38 


3,994.14 
1,484.84 

682.14 
1,371.87 


1,662.70 
1,093 . 56 


4,296.13 


4,592.84 


29,492 .49 


696 60 


15,986.46 


Lefferts Avenue, from Jamaica Avenue to Metropolitan Avenue, Fourth 
Ward 
Church Street, from Hillside Avenue to St. Ann’s Avenue, Fourth Ward.. 
Payntar Avenue, from Hamilton Street to Sherman Street; Boulevard, 
from Payntar Avenue to crown north of Payntar Avenue, First Ward 
Forest Avenue, from Myrtle Avenue to Halleck Avenue, Second Ward... 
Orchard Street, from Jackson Avenue to crown about 385 feet southerly... 
Britton Avenue, from Broadway to Ithaca Street; Ketcham Street, from 
Briton vyenne to Pettit Place, Second Ward. wuida ook des. ce cacons 
Guion Avenue, from Jerome Avenue to Beaufort Avenue; Beaufort 
Avenue, from Guion Avenue to Napier Avenue; Napier Avenue, from 
Beaufort Avenue to Jerome Avenue, Fourth Ward.................05. 
House connection drains (where not already laid) in Payntar Avenue, 
from Sherman Street to Crescent Street, and receiving basins at the 
four corners of Van Alst Avenue and Payntar Avenue, First Ward.. 
Grove Street, from Seneca (Covert) Avenue to Fairview; Fairview 
Avenue, from Linden Street to Ralph Street, Second Ward.......... 
Van Alst Avenue, from Broadway to Ridge Street; Ridge Street, from 
Mann istrivenuerto Hiy Avenue, First Wards. .cc.sccaats hs a0 een de 
Steinway Avenue, from Jackson Avenue to Washington Avenue, First 
Ward 
Central Avenue, from Proctor Street to Myrtle Avenue, Second Ward.... 
Fulton Street, from Stoothoff Avenue to Bedford Avenue; Greenwood 
Avenue, from Jamaica Avenue to a point about 640 feet north of 
Atlantic Avenue; Chestnut Street, from Atlantic Avenue to Jamaica 
Avenue; Scott Street, from Chestnut Street to Stoothoff Avenue, 
PMO R EV ioe OC Vey Ie Sk Rea piers dhe dee oe a dvsness ce Sele ds 
Harsell Street, from the East River to Hamilton Street; Hamilton 
Street, from Harsell Street to Payntar Avenue, First Ward.......... 
Toledo Street, from the Queens Boulevard to Corona Avenue; with tempo- 
rary dry weather flow connections at Maurice Avenue, Horton Street 
BMLME DE SIPC IE DECOM ACC eter cc So cha Aivcis 2 Fd 20a yitlsialee «, nl ate telone Gees 
Hancock Street, from crown north of Pierce Avenue to Vernon Avenue; 
Graham Avenue, from Hancock Street to The Boulevard; Sanford 
Street, from Hancock Street to The Boulevard, First Ward.......... 
Brevoort Street, from Metropolitan Avenue to Cuthbert Place; Cuthbert 
Place, from Brevoort Street to Lefferts Avenue; Lefferts Avenue, 
from Cuthbert Place to Richmond. Hill Avenue; Grenfell Street, from 
Richmond Hill Avenue to Audley Street; Audley Street, from Gren- 
fell Street to property of the Long Island Railroad and across the 
property of the Long Island Railroad from the end of Audley Street 
Cevustinn Street neourta, Warde er nus occ cls osldia sau sc Shdssiie rue ee ae 
Smart Avenue, from Queens Avenue to Narcissus Street; Narcissus 
Street, from Smart Avenue to Bowne Avenue; Bowne Avenue, from 
Narcisstis. street to ale vvenwe,, Lhird! Wards. 25.4444 snc Bae <ta es 
Cedar Avenue, from Beaufort Avenue to Chichester Avenue............. 
Briggs Avenue (Park Street), from Jamaica Avenue to Myrtle Avenue; 
Myrtle Avenuc, from Park Street to Hamilton Avenue, Fourth Ward 


SP ee eee eee eee eee ee ere eee eee eee sees ee eee ase ee eeeer tr eeeeeeeeeeee 


eee eee sree etree see ee eeer eet eeee nee esseererer er seseseeeeseeeee sees 


RECEIVING BASINS. 


On the easterly and westerly sides of Purvis Street and Thompson 
MAMET CRM EO LIESE © WAFL Car psi taal gee etcGeey Wo cua, iid sieve so tegey atrede ave) ea ta lel 6 ator su dn choco oe 
On the southwest corner of Dill Place and Charlotte Place, Second Ward 
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Cost. 


6,792.24 
4,248 .62 


6,041.15 
456.51 
1,702.94 


4,429.59 
6,500.79 


596.00 
8,021.21 
3,363.49 


1,162.80 
102,008 .02 


13,832 .64 


22,268 . 32 
20,225 . 32 


9,632.32 


26,134.52 


5,834.71 
$9535 


1,907.64 


188.70 
160.00 


On the southerly and westerly corners of Schurz Avenue and Ditmars 
Avenue,“ Second Ward 1) sag ots sos oo sie be ce te ey eee Rhee Oh hn arene 
On Flushing Avenue--On the southerly corner of Caspian Street, on the 
easterly and southerly corners of Zeidler street, on the east corner of 
Emma street, on the easterly corner of Sophie street, and on the 
easterly corner of Martin Street, Secorids Ward... 2 oer ete ee etree 
On Woolsey Avenue—On the northeasterly and easterly corners of Seventh 
Avenue, on the northerly and easterly corners of Sixth Avenue and 
on the easterly corner’ of Park Places FarstmWardve.. 00 pene ee 
On the easterly corner of Twelfth Avenue and Graham Avenue.......... 
On the easterly corner of Thomson Avenue and Meadow Street and on 
the northerly side of Meadow Street about 144 feet east of Thomson 
Avenue, First Ward..... arate bidlie CRS Oure tos, SC SAI CREN CLC en eee a ater 
Sewer basin on the southeast corner of Myrtle Avenue and Decatur 
Street; Sécond eWandis. Fe 4c eel ee eee ace ee Oe eer eee 


Cost 
287 .00 
979.10 


522.45 
123350 


511.90 


155.00 


$372,991.98 


The following assessment maps and assessment lists were completed and for- 


warded to the Board of Assessors: 


Birch Street, from Liberty Avenue to Jerome Avenue; Spruce Street, 
from Liberty Avenue to Jerome Avenue, etc., Fourth Ward.......... 
Goodrich Street, from Flushing Avenue to Hoyt Avenue, First Ward.... 
Kimball Avenue, from Freedom Avenue to Hatch Avenue; Ocean Avenue, 
west side, from Kimball Avenue to Jerome Avenue, etc., Fourth Ward 
Spruce Street, from Jamaica Avenue to St. Ann’s Avenue, and in St. 
Ann’s Avenue, from Birch Street to Brevoort Street, Fourth Ward... 
Chichester Avenue, from Lefferts Avenue to Maure Avenue; Birch Street, 


from Atlantic Avenue to Chichester Avenue, etc., Fourth Ward...... 
Sherman Street, from Camelia Street to Elm Street, and from Temple 
Street to Grand “Avenue tete, HirsteWardes-— soe oe See een: 


Chichester Avenue, from Freedom Avenue to Ocean Avenue, east side, 
and in Lawn Avenue, from Chichester Avenue to Beaufort Avenue, 
Fourth ‘Ward -oo.ochis si oe. caer cite see We cust ec edna ROR ee ene a 

Parsons Avenue, from Queens Avenue to Oak Avenue, Third 
Ward; Parsons Avenue, from Queens Avenue to Beech | combined 
Street, Thirds Ward "see te arene ee ee eee J assessment 

Forty-third Street, pierhead line to bulkhead line; a sewer and appurte- 
nances in Forty-third Street, from the bulkhead line of Flushing Bay 
to Ditmars A Venue, etc SeCOUCm\\ aijclemme nner raste erst ne ewe ene ee 

Madison Street, from Myrtle Avenue to Wyckoff Avenue; Wyckoff 
Avenue, from Madison Street to Halsey Street, etc., Second Ward.... 

Wyckoff Avenue, from Halsey Street to the Manhattan Beach Division of 
the Long Island Railroad, Second Ward (combined assessment)..... 

Ridge Street, from the Boulevard to Van Alst Avenue; Court Street, from 
Ridge\Street to: Broadway. etc Hits pevy an Ge nicletiscrare ie eienontetaas nanan ieee 

Ridgewood Avenue, from Hamilton Avenue to Lefferts Avenue; Stoothoff 
Avenue, from Jamaica Avenue to Ridgewood Avenue, etc., Fourth 
Ward sere Coe ae kb oa tenes ales nec pane Ten NG OaRIn irre fo eeer ete, Sean On eae iy, Te Af 

Cypress Avenue, from 17th Street to 23d Street, and in 20th Street, from 
Franconia Avenue to Cypress Avenue, Third Ward.................. 
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Cost. 


$18,009.63 
1,500.91 


15,368.89 
9,276.51 
23,797 .78 


3,371.89 


2,989.67 
12,.836;37me 
20,104 .06 

268,287 .06 
40,796 .00 
8,002.06 


10,321.89 


28,642.55 


23,419.38 


Atlantic Avenue, north side, from Stoothoff Avenue to Greenwood Ave- 
nue, and in 
Greenwood Avenue, from Atlantic Avenue to the crown, 650 feet north of 
PMilaniicucentone @utti. Warde: in keee scene, oe Ghia. back tae anie cine. 
Harman Street, from Forest Avenue to Grandview Avenue, Second Ward. 
Fulton Street, from Vandeveer Avenue to Ocean View Avenue, and in 
Ocean View Avenue, from Fulton Street to Ridgewood Avenue, Fourth 
WVBEEG! ccs 3, do terre a NRT AERO ERE TOR TENSOR TIES EE ae fs oar a 
Beaufort Avenue, from Briggs Avenue to Lefferts Avenue, Fourth Ward 
Maple Street and Hickory Street, from Freedom Avenue to the New York 
eenockaway Deach* Railroad, Fourth Ward Jc. .2 ye oo ven evel otes Oss 
Wilbur Avenue, from William Street to Ely Avenue, First Ward...,.... 
Fosdick Avenue, from Central Avenue to Myrtle Avenue, Second Ward.. 
Birch Street, from Jamaica Avenue to Hillside Avenue, Fourth Ward.... 
Hillside Avenue, from Brevoort Street to North Curtis Avenue, and in 
North Vine Street, from Jamaica Avenue to Ashland Street, Fourth Ward 
North Curtis Avenue, from Hillside Avenue to Ashland Street, Fourth 
Sa EME CP ES CR rs oF tr tial d Neel s ae 14k 5c IS eRe ret eas Ses, She 


AV felis Caer atecer Se eo Gite no temas as Maine Se BS NS he Ce 5 Olesen athe 


RECEIVING BASINS. 
Northeast corner of Willow Street and North William Street, First 
WIRE) io t6.0.0'5 wioio eesti eee Cac Ta ECR et Cr eA ee oe Ics 
Easterly Corner of Flushing Avenue and Weil Place, First Ward........ 
State Street at the Northeast Corner of Parsons Avenue and the South- 
casi ecommem Ona cewsteusmeaventie, bhird  Wardinctiessy dese oot: 
Easterly corner of Cypress Avenue and Harman Street, Second Ward.... 
Onderdonk Avenue, at the easterly corner of Suydam Street and the 
eAsichivmearnere ormidariamtreets Seconds Ward. seune sce dace cera: 
Temporary Park Basins on the southwest corner of Pleasant Avenue and 
Burroughs Avenue and on the easterly side of Pleasant Avenue oppo- 
SBR ULLOUCHS VOD, sith WV aAtde weg eccten vals syne pou e ocuple 4.2 ocean 
Southwest corner of Dill Place and Charlotte Place, Second Ward........ 
Southeast corner of Jackson Avenue and Honeywell Street, First Ward.. 
Northeast and northwest corners of Myrtle Avenue and Woodbine Street, 
Sewroratel” WENA! Ses ho ARB G ob oh Oo LTO De EO te ern CRC eee OE. necks cactbrichnes 
Northerly corner of Woodward Avenue and Silver Street, Second Ward.. 
Four corners of Hancock Street and Bodine Street, First Ward........ 
Liberty Avenue, at the northeast and southeast corners of Stoothoff Ave- 
nue; at the southeast corner of Hamilton Avenue, etc., Fourth Ward 
Northeast corner of Hamilton Avenue and Myrtle Avenue, Fourth Ward 
Easterly and westerly sides of Purvis Street and Thomson Avenue, First 
WVENEG! 0 182 one eid Bs cteetaies bubs Pugh 6 Oe CUE Ounce Cre be Corea oR Oe meen coco a 
Temporary Park Inlet Basins on the southwest corners of Oceanus Ave- 
nieMmlvetrerts @ A VeniiometO ne RU ible Valdas ae af olweiie ent oetae cle as diate er 
Northeast, northwest and southwest corners of Thomson Avenue and 
GOUEte SELECE IL ILS TAWA nC tains Sa ocietcisls Eotutd he chara ate cc's seautier sit arse tes 
Temporary Basins at the intersection of Shaw Avenue and Atlantic Ave- 
TLL CMMLVOUIELET® VAT Caen nh aepentare fern cote, evain ctcechrea eters Sv Rana eines Sal shar bend 
Southeast corner of Nott Avenue and West Avenue, First Ward......... 
Temporary receiving basins on the southeast corner of Nineteenth Street 
and, Bayside Avenue, etc, Third: Wards 0.0.05 tes einen cteryas es se 
Northeast corner of Jackson Avenue and Hunterspoint Avenue, First 
Wiliam: cso Petia ci eis oR retract hc cfs ReVC EO icc Choise ar any ca 2 oe eee 


Cost. 


4,711.94 
4,148.19 


22,682 .94 
682.14 
1,484.84 
508.73 
2,280.09 
1,577.70 

* 4,139.57 
1,530.11 


3,591.64 


SEWERS. Cost. 

Church Street, from Hillside Avenue to St. Anns Avenue, Fourth Ward. 4,640.29 
Bayreuth Street, from Murray Street to Wentworth Avenue, Third Ward * 1,376.02 
Lefferts Avenue, from Jamaica Avenue to Metropolitan Avenue, Fourth 

diene SOB er oa ted ape 8 et Pn tp Atte Wear tik oa Oneal 7,584.00 
Walnut Street, from Ashland Street to St. Anns Avenue, and: in 
St. Anns Avenue, from Walnut Street to Church Street, Fourth Ward.. 4,936.27 
Lawn Avenue, from Jerome Avenue to Beaufort Avenue, Fourth Ward.. 1,707.76 
Atlantic Avenue, north side, from Stoothoff Avenue to a point 112 feet 

east of Lefferts Avenue. ete, Pourth Wardwe.....0- age 1 ore eee 17,509.86 
Orchard Street, from Jackson Avenue to a point about 385 feet southerly 

therefrom Hirst< Ward (eee hoe ete ee een eee eae nce nee etn 1,917 .99 
Malba Estates Corporation, from the end of the existing sewer at Fifth 

Avenue to Powell's (Gove hind ev viard jen easier tiene ee ter arenes 33,478.91 
Forbes Street, from Queens Avenue to Franconia Avenue; 
Gerold Street, from Queens Avenue to Franconia Avenue, ete., Third 

Warde. Kas ie kdsene ect ceo i olan scotia stn MRT oF aS OE ara 5,366.87 
Ashland Street, from Hamilton Avenue-to Myrtle Avenue; 
Stoothoff Avenue, from Bessemer Street to the crown, 216 feet south of 

AshlandeS treet: .ete cE otrr tha Vici nce cate ae aes ene en are ee 6,732.92 
Hallett Street, from Hoyt Avenue to Woolsey Avenue, First Ward...... 2,009. 39 
Forest Avenue, from Myrtle Avenue to Halleck Avenue, Second Ward... 606.45 
Guion Avenue, from Jerome Avenue to Beaufort Avenue; 
Beaufort Avenue, from Guion Avenue to Napier Avenue, etc., Fourth 

Wear Sain phd SURES B Brc sth tee eit ats ave ner ae ee 7,540.65 
Britton Avenue, from Broadway to Ithaca Street, and in 
Ketcham Avenue, from Britton Avenue to Pettit Place, Second Ward.. 5,312.97 
Steinway Avenue, from Jackson Avenue to Washington Avenue, First 

WATS Seve a ee be TAD Gtw eae Sonic CN RINE Teed) HAUSE Nlts tear epee erect oa ene eee ee 1,512276 

RECEIVING BASIN. 

Southerly and westerly corners of Schurz Avenue and Ditmars Avenue, 

Second, Ward iui oc seth ee teaed Gk rasan eees ine hc eee e 390. 32 

SEWERS. 

DeKalb Avenue, from Seneca Avenue to Onderdonk Avenue, Second 

Wear dy © ea cciees caihe coe ii he OER estate ebsatiar Fie eee Ue Ras ea ne en 840.33 
Freedom Avenue, from Jamaica Avenue to Ashland Street; and in 
Brandon Avenue, from Freedom Avenue to Cedar Avenue, Fourth Ward 40,531.52 
Central Avenue, from Proctor Street to Myrtle Avenue, Second Ward 113,876.29 
Harsell Street, from the East River to Hamilton Street, and in 
Hamilton Street, from Harsell Street to Payntar Avenue, First Ward... 26,562.28 
Payntar Avenue, from Hamilton Street to Sherman Street, and in the 
Boulevard, from Payntar Avenue to the crown north of Payntar Avenue, 

Pirst Ward °..¢.occ0 te aa SAC iy ate ae he i ee ee 7,016.47: 
Sherman Street, from Payntar Avenue to the crown about 330 feet north 

of MBayntar SA ventie: ME irsty Wiad es eee ere earl othe Renee tree eee ee 1,099.89 
Fulton Street, from Stoothoff Avenue to Bedford Avenue. ; 
Greenwood Avenue, from Jamaica Avenue to a point about 640 feet north 

oPcAtiantic Aventies Hourthe Wierd seer tue tele: lee ean annie en aneenra 16,161.60 
Grove Street, from Seneca Avenue to Fairview Avenue, and in 
Fairview Avenue, from Linden Street to Ralph Street, Second Ward.... 9,138.72 
Van Alst Avenue, from Broadway to Ridge Street, and in 
Ridge Street, from Van Alst Avenue to Ely Avenue, First Ward........ 4,334.55 

Total: tor the. year T1915). 4: Weeck ee oF ght. cin eee ee $866, 108 . 59 


The following is a statement showing the number of miles of concrete sewers and 
pipe sewers constructed and the number of receiving basins constructed during the 
year 1915; 

4.56 Miles of concrete sewers. 
10.41 Miles of pipe sewers. 
163. Receiving basins. 


On December 31, 1915, there were in the Borough of Queens a total number of 
miles of brick and concrete and pipe sewers, receiving basins and sewage purification 
plants as follows: 


49.04 Miles of brick and concrete sewers. 
252.59 Miles of pipe sewers. 
3226. Receiving basins. 

3. Sewage purification plants. 


The following is a summary of the work performed in connection with the 
preparation of drainage plans. 

Table 1, gives the summary of the plans prepared and the number of acres in- 
cluded in each and divided according to Wards. As time has permitted, studies of 
the drainage situation in the Fifth Ward, both as to collection and disposal, 
have been made. In these investigations, the many suggestions and recommendations 
contained in the reports of the various commissions, or experts employed by them 
have been carefully studied. An investigation of the drainage problem in the Fifth 
Ward has not, however, been carried far enough to enable us to make recommenda- 
tions at this time. 

In the work of investigation and study of the various areas to be drained, we 
aim to follow the best modern practice. The object aimed at is the building of an 
adequate drainage system at the least cost to the taxpayer. 
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BUREAU OF SEWERS 


BUREAU OF SEWERS—ANNUAL REPORT FOR YEAR ENDED DECEMBER 
31, 1915. 


SEWER MAINTENANCE Division. 
Organization Chart. 


The diagram shows the distribution of the sewer maintenance forces as of 
December 31, 1915, on the various classes of work, including the disposal plants in 
the Second, Fourth and Fifth Wards, and the screening plant in the Third Ward. 


DutTigs AND FUNCTIONS. 


The maintenance division is responsible for the care of sewers and drainage 
systems, and the operation of disposal plants after construction. This work comprises 
the cleaning, repair and reconstruction of sewers, manholes, catch basins, culverts and 
open drains, and the repair and renewal of equipment and buildings, as well as the 
operation of sewage disposal plants; the drawing: of requisitions for materials, 
apparatus and open market contracts, the investigation and report on sewer complaints 
and claims, and records of work and costs. 


SUMMARY OF YEAR’S Work. 


* 

The following table shows the amount of work performed on the various functions 
of sewer maintenance. The costs in general are given in the report of the Accounting 
Division: 

STATEMENT OF WorK PERFORMED BY THE MAINTENANCE DivISION oF THE BUREAU OF 

Sewers, BorouGH oF QUEENS, DuRING THE YEAR ENDED December 31, 1915. 


Quarter Quarter Quarter Quarter 

Ended Ended Ended Ended 

March June September December 

31, 1915. S019 tye sO LOTS: Slee G1Ss Total. 
No. basins cleaned..... 2,393 2,651 2,448 2,537 10,029 
No. cubic yards removed 2,248 2,258 2,395 4,941 11,842 
No. loads removed..... 2,274 2,852 2,699 2,976 10,801 

_ No. basins relieved..... 4,565 668 1,150 4,996 11,379 

No. basins repaired..... 24 51 54 28 157 
Lineal ft. sewers cleaned 761,075 1,017,000 908,190 935,559 3,721,814 
No. loads removed..... 1,319 1,206 1,340 1,216 5,081 
Lineal ft. sewers re- 

pet hack” asl Aig ee Nahe pei 470 478 486 653 2,087 
No. manholes cleaned... 4,215 5,348 4,613 4,398 18,574 
No. manholes repaired... 21 63 28 36 148 
Lineal ft. open drains 

Cleaneda yee ses aera 57,134 94,970 97,290 102,745 352,139 
No. loads removed..... 529 422 926 1,631 3,508 
Lineal ft. drains repaired _......... 250 60 178 488 
Lineal ft. culverts re- 

PALE deen e ete 20 50 Koy OW ae be anes 106 
Piper draws laid. gsilwew ls sansa. LOO Re ee ee 193 293 
INGwpasinseputlt sss a2. SUM Eid rtihee a chaonst ores 5 8 
No. manholes built..... DR pon erat a opal 1 13 
No. loads snow removed 

from Corporation 

Na Oe ee ind eon LGR EE Pte the) bbe bilcwer tants. 6 ear 16 
Lineal ft. culverts 

GLE AT CC fey cyctnaten diese PSO SM erect ay is ete cM alcove as ote 1,503 


Quarter Quarter Quarter Quarter 

Ended Ended Ended Ended 

March June September December 

$1, 1915. 30, 1915. 73077915, 31; 1915. Total. 


Gallons of Sewage 
Pumped and Treated : 
Newtown Disposal 


Plants waters ciate ner 59,562,000 66,848,000 70,941,000 59,085,000 256,436,000 

Jamaica Disposal 
Riantiaetest ts eee 234,698,000 248,407,000 257,389,000 229,514,000 970,008,000 

Far Rockaway  Dis- 
posal oP lant mene 106,491,000 113,129,000 159,002,000 86,127,000 464,749,000 

Manhole Covers Re- 

place 

ZAmiich nlc eastern oie 19 Z 17 9 47 
Z3UeaINCh sos ase eens 13 13 15 11 52 
ZSANCH YN. the oe eee a 11 ts 11 
DAZ AICl eee 2 5 5 7 19 
22 =TTICh hia: hela Aa 7 £3 Pe 7 
PAVE Ne ooo ates ccs. Se Be 1 ne 1 
34 38 38 27 137 


The following table shows a comparison of cost figures for five years, from 1911 
to 1915, inclusive: 


BASINS. 
1911. 1912. 1913. 1914. 1915. 
No. basins cleaned..... 6,945 8,847 9,910 9,328 10,029 
Loads ‘removed e.0c tartan er oe eee 10,775 10,291 10,801 
Cubic yards removed... 9,490 10,793 10,959 9,827 11,842 
Cost wer basintaeer $3.50 $2.93 $2.61 $2.48 $2.67 
Cost. per cubic yard. .-. $2.54 $2.40 S2e30, $2.35 $2.27 
Totalecost ati een te $24,174.00 $25,899.00 $25,857.00 $23,147.00 $26,834.12 
SEWERS. 
1911. 1912. 1913. : 1914. 1915. 
No. miles sewer cleaned 245 351 415 570 704 
No. manholes cleaned.. 7,902 10,335 11,450 16,385 18,574 
Gost pen=nitlesen erm a. $93.00 $70.36 $72.40 $46.00 $37.42 
TRON GORE oc docns Soe $22,922.00 $24,696.00 $30,054.00 $26,190.00 $26,342.31 


Inspection MetuHops. 


There is no special force detailed solely to inspection work, except one laborer 
in each of the First and Second Wards, where basins exist in greatest numbers, who 
report to the ward foremen, where basins are most in need of cleaning. 

In general, inspections are made by the gang foremen, who, with their intimate 
acquaintance with conditions in their own sections, can usually anticipate sewer 
troubles by giving regular periodic attention where it is most needed. They also 
investigate and report on complaints. 
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Maintenance forces, Bureau of Sewers, Borough of Queens 


DECEMBER 3157 1915, 


RECORDS. 


In addition to the gang foreman’s daily and weekly time sheets, he submits at 
the end of each week a work sheet for each day showing the material used, time 
consumed and force employed on all work performed; one report form is provided 
for sewer, manhole and open drain and culvert cleaning and repair, and another form 
for basin cleaning and repair. Another report form is used by the engineers in charge 
of disposal plants, giving similar information and including the volume of sewage 
pumped and treated, coal and other supplies consumed, etc. All this data is sum- 
marized by one man in convenient book form at the main office, three record books 
being used; one for sewers and open drains, one for basins and one for disposal 
plants. The basins are identified by numbers to avoid lengthy and ambiguous 
descriptions of locations of basins, all foremen employed on basin work being provided 
with blueprints indicating the basin numbers. From the office record books, all 
quarterly and annual reports are compiled, and they also serve for convenient refer- 
ence, as to work performed, where damage claims are to be investigated. A complaint 
book is also kept, referring by number to reports made by foremen on the investiga- 
tion of each complaint. 

A separate central stores division receives weekly reports from foremen on the 
receipt of equipment, materials and supplies at their local corporation yards, and also 
on the distribution or consumption of these items. 


SEWER FLUSHING AND CLEANING. 


Many of the sewers in this borough were built before consolidation in the various 
villages now comprised within its limits, intended to serve only temporary or local 
purposes, but have been continually extended to take additional contributions for 
which they are in many cases entirely inadequate, particularly in sections affording 
little available grade. A large number of them are characterized by poor alignment 
and construction and some are of cement pipe which have disintegrated. All known 
methods of cleaning are frequently combined on one sewer, and it is therefore difficult 
to separate the work done under the headings of flushing and cleaning. In the 
Rockaways we have frequently found lines of sewers repaired with lengths of pipe 
of smaller diameter, which have accounted for stoppages and which obstructed the 
passage of the usual cleaning apparatus, until these sections were dug up and replaced 
with pipe of proper size. In such cases the accumulated material is flushed to the 
nearest manhole, where it is intercepted and removed in carts. Rods and extension 
shovels are used to detach rags and sticks and remove,sand. Turban sewer cleaning 
machines operated by fire hydrant pressure have served very effectively to cut out 
roots where trees have grown in close proximity. On small and tortuous sewers in 
the Rockaway Beach section, where high tides and loose pipe joints cause stoppages 
by sand, a special hose nozzle invented and patented by one of our laborers, has proved 
a very effective cleaning agent. This nozzle is pear shaped, with an opening forward 
in the stem end, allowing some of the hose discharge to loosen the material ahead, and 
three openings in the larger part directing the water pressure backward, making it 
self-propelling, and washing the sand down stream when the nozzle is directed upward 
against the stoppage. 

CatcH Bastn CLEANING. 


The catch basins in this borough are of varying construction. Some are of the 
small park basin style, some square or irregular of timber, and some large leaching 
cesspools in unsewered sections, as well as the modern standard basins as built on 
new sewer construction. The latter are cleaned through the opening in the granite 
head by a rope and bucket filled by a man in the bottom and lifted to the surface 
by another. The basin gangs are composed of a foreman with four laborers and two 
horses and carts. Two basins can thus be cleaned simultaneously. Each two men 
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after excavating the material from one basin go to the next basin and remove the 
water while their cart is at the dump. Many of the basins in this borough are on 
streets without improved pavements and the basin deposits are of very heavy sand 
and grit, quite different from the lighter deposits washed from impervious pavements 
in built-up sections of the city. Some of the basins require cleaning after every heavy 
storm. In the First and Second Wards, where the basins are most numerous, certain 
gangs are detailed to basin cleaning exclusively, while in other wards the gangs are 
used as needed on both sewer and basin work. 


REPAIRS. 


Repairs on sewers, manholes and basins are made in most all wards by the gangs 
employed in general sewer cleaning. Two bricklayers and a mason’s helper are 
employed on general repairs and reconstruction as well as the raising or lowering 
of manholes where this work is necessitated by regrading done by highway mainte- 
nance forces. They also make the necessary repairs and alterations at the disposal 
plants. Unit costs on such repair work can hardly be comparative since the repair 
on one manhole may mean only one or two courses of brick in raising or lowering, 
while on another it may represent the entire reconstruction of an old manhole which 
has fallen down, and which may be of any depth from 2 to 15 feet. The cost of 
sewer repair also will vary with the depth of excavation ranging from 2 feet in the 
Rockaways to 20 feet or more in other sections, and also with varying ground water 
conditions, tides, etc., these variations often having more influence on the unit cost 
per foot than the size of the sewer. 


OPRERATION JOR DISPOSAL PLANTS. 
JAmArica DISPpoSAL PLANT. 


The Jamaica Disposal Plant is located on the meadow near Lincoln Avenue and 
Old South Road, South Jamaica, or near the northeast corner of Stanley Avenue and 
Shenandoah Street, as laid down on the adopted street map. 

This plant receives the house sewage from Jamaica and Richmond Hill, together 
with that portion of the storm water from Richmond Hill which does not overflow 
to the Panama Street storm water outlet. 

The process of sewage treatment here consists of clarification by the addition 
of lime and copperas solutions, as the sewage flows continuously through settling 
tanks. The plant is built with two sets of these tanks, one set being in use while 
the other set is being cleared of its accumulated deposit, called sludge. The sewage 
flows into and through the plant by gravity, no pumping being required except for 
the discharge of the sludge in semi-liquid form during cleaning periods and for 
the supply of wash water under pressure. 

For cleaning purposes each set of tanks is provided with a centrifugal pump 
and two chain-bucket elevators, and a centrifugal pump furnishes the necessary 
pressure when required in the building’s water system. This apparatus is all driven 
by alternating current electric motors with power supplied by the New York and 
Queens County Electric Light and Power Company. Two lime mixing machines 
also driven by an electric motor, complete the power equipment of this plant. It is 
lighted by electricity and heated by a low pressure boiler. 

As the sewage enters the plant it is treated with lime and copperas solutions 
and it flows back and forth from one tank to another, its suspended matters tending 
to settle out, and in the sixth and last tank the clarified sewage falls over a diagonal 
weir and passes through a siphon into the outlet sewer about 700 feet long and 
finally through an open flume about three-quarters of a mile to Jamaica Bay. 

The deposit or sludge containing about 90 per cent. moisture is discharged into 
open pits or lagoons surrounding the plant on the north, east. and south sides, re- 
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taining embankments being formed along the property lines, from excavated materials. 
The sludge is supposed to dry out by drainage and evaporation, but the high water 
level of the meadow land, the gradual clogging of the subsoil with tine sediment, 
the great depth of the deposit compared with its evaporating surface, and its 
exposure to rain, afford little opportunity for rapid drying. Consequently the sludge 
requires months to dry out before it can be excavated and removed in solid form. 
Some of it is taken by farmers during the winter and early spring and the remainder 
is carted along the line of the outlet sewer. Because of the very limited area for 
the drying of sludge, it is impossible to clean the settling tanks as often as is 
necessary to secure a satisfactory degree of clarification. To overload the sludge 
drying beds is to risk the violation of an injunction prohibiting the discharge of 
sludge on adjoining private property, while allowing it to accumulate in the settling 
tanks, progressively reduces the clear cross-section of the tanks, producing increasing - 
velocities in the flow,»thus preventing effective sedimentation and clarification of 
the sewage. 


Request has been made for the purchase of additional land for the needs of 
this plant as well as for the Street Cleaning Bureau’s Incinerator which is built on 
part of the land originally purchased for the sewage disposal plant. 


The increase in flow at the Jamaica Plant due to the rapid extension of the 
sewer system in Richmond Hill, is adding considerably to the amount of sludge at 
the plant, and also exceeding the capacity of the plant for purification. 


If both sets of tanks could be used simultaneously with the entire load thrown 
on one set only during cleaning periods a much more satisfactory clarification 
would result, but under present conditions one set of tanks must stand full of sludge 
for months until the sludge in the drying beds has had time to dry out and be 
removed. 


This condition has also prevented the introduction of convenient measuring 
apparatus in the form of a traveling diaphragm to accurately determine the average 
velocity in conjunction with water-stage meter readings, from which data a dis- 
charge curve could be prepared for a closer estimate of the amount of sewage 
being treated. This is desirable not only for record purposes but for better deter- 
mination of the amount of lime and copperas to be used. 


The prolonged periods for which the tanks must be operated under present cir- 
cumstances also has precluded the possibility of obtaining sludge sufficiently fresh 
for a fair test of the Schaefer-ter-Meer Centrifugal sludge drying machine loaned 
to this plant for experimental purposes. As successfully operated in Europe these 
machines receive sludge not more than two days old, and special tanks with hopper 
shaped bottoms also are used for the convenient removal of the sludge, while the 
tanks at the Jamaica plant have long and nearly flat bottoms. The use of lime as a 
precipitant is also prejudicial to centrifugal drying in this machine. 


The regular operating force at this plant has been reduced to a minimum con- 
sisting of but one Engineer, with a mechanic’s helper and one laborer as the day 
force, and one laborer on each of the 8-hour night shifts. This reduction in force. 
was made possible by the substitution of commercial electricity for high pressure 
steam, and by the fact that the sewage itself does not have to be pumped, in which 
respect this plant differs from the Newtown and Far Rockaway Plants. The plant 
engineer also takes care of the pumping outfit at the Stanley Avenue siphon. 

A separate gang in charge of an Assistant Foreman, as shown on the diagram 
of forces, is employed partly on the cleaning of the tanks and sludge drying beds, 
partly on the care of siphons and grit chambers on the Jamaica and Richmond Hill 
sewers, under the Brooklyn Aqueduct, and also on the pumping out of storm water 
from grade pockets in streets without drainage systems. The average daily flow 
during 1915 was 2.7 million gallons. 
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te ger nme seve prensa EROS ES NCAT IT ORAL AIT BENE NAH HE ENE ITH LINE 


RECOMMENDATION, 


The purchase of more land adjoining this plant is recommended as the most 
urgent necessity at present. 

If the complaints from the recently developed colony south of the plant are 
to be satisfied, it will be necessary to rebuild the open timber outlet flume to Jamaica 
Bay or even extend the brick sewer to completely enclose the flow. 


Far RocKAWAY PLANT. 


The Far Rockaway Disposal Plant was built by the Village of Far Rockaway 
about 1897 and is located at the foot of Leland Avenue near Sheridan Boulevard. 
Three Shone pneumatic ejector stations were built at the same time to lift the 
sewage from the low lying sections to the gravity sewers, whence it flows to the 
receiving well at the main plant. From the receiving well it is pumped again to the 
settling tanks and then flows to the head of Jamaica Bay at a point not more than 
200 feet from the plant. 

The equipment at the main plant consists of two Snow Plunger Sewage pumps 
with a daily rated capacity of one million gallons each and three Ingersol-Rand 
air compressors supplying air to the outlying pneumatic sewage ejectors, and also 
lime mixing and sludge pump engines, all of which are driven by steam generated 
at the plant. In addition to this, two six-inch centrifugal sewage pumps, driven 
by commercial electricity, were installed as auxiliary pumping units. 

During periods of heaviest flow all four sewage pumps have been found neces- 
sary. There are also two low level sewage pumping stations more recently built, 
also using commercial electric power; one of these is located at Wave Crest and one 
at Ostend. While they are designed to operate automatically, they require regular 
attention by the Bureau electrician who is also responsible for the proper operation 
of the three pneumatic ejector stations, as well as repairs to electrical equipment at 
the other plants. 

The process employed for sewage treatment is the same as at the Jamaica Plant 
and the arrangement of the settling tanks is similar, though the capacity is much 
smaller. 

At this plant a Venturi Meter with a Registering and Recording device is em- 
ployed to measure and record graphically the varying rates of sewage pumping and 
the total quantity pumped and treated during any unit of time. 

The small capacity of the settling tanks as compared with the volume of sewage 
passing through them allows only a short period of retention for sedimentation, 
but it is intended to double this period, at least for part of the coming summer 
season, by using both sets of tanks simultaneously, except when one set has to be 
shut off for cleaning. 

In a comprehensive drainage plan for all of the Rockaways the present disposal 
plant may be continued as a pumping plant only, the sewage being treated at more 
favorable points, and for this reason it may be inadvisable to enlarge the sedimenta- 
tion tanks, if the adoption of a new general plan is not too remote. 

The disposal of sludge here is no more convenient than at the Jamaica Plant, 
although the area for drying it is greater compared with the amount of sludge accu- 
mulating in the tanks and hence it can be dried out quicker and be more readily 
removed. 

The amount of sewage treated daily during 1915 averaged 1.3 million gallons. 


Newtown DisposAt PLANT, 


The Newtown Disposal Plant is located on the Queens Boulevard east of Grand 
Street, Elmhurst, and was built in 1905 as a steam operated plant. The method of 
sewage treatment was plain sedimentation in four tanks in series and subsequent 
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filtration on sand beds outside of the plant. The sewage was pumped from a receiving 
well to the tanks and flowed by gravity to the sand filters and thence to Horse 
Brook, a branch of Flushing Creek. 

There was but one acre of fine sand filters to receive upward of one million 
gallons daily after sedimentation and it was considered impossible that the filter 
could operate with this overload since eight or ten times the area would normally 
be required. The quantity of sewage pumped and treated was roughly estimated, 
there being not even stroke counters on the plunger pumps to check the estimate of 
the flow. 

When finally a Venturi Meter with an automatic recording devise was installed, 
it was not surprising that the filter beds at once required more care. A convenient 
by-pass from the sewer to the creek was apparently less frequently used. Also with 
the increased volume of sewage actually treated, the quantity of sludge accumulating 
in the settling tanks naturally became more burdensome. A sludge drying bed built 
under the roof of the plant of broken stone and sand with a grid of two-inch 
steam pipes on its surface had been provided for drying the liquid sludge. About 
20 tons of pea coal were wheeled in barrows and spread 6 or 8 inches deep over 
the steam pipes and the sludge was allowed to flow over the coal. After draining 
for a week or more, the water passing back to the receiving well, steam was turned 
into the pipes and the sludge thus heated to accomplish further drying for a period 
of about 10 days. If the sludge layer was then excessive some of it was scraped 
off and wasted in the neighborhood or given to florists or farmers and the remainder 
mixed with the coal to be burned under the boilers as needed. The sludge still 
contained about 70 per cent. moisture, which of course had to be evaporated before 
any organic carbon could be available for the generation of heat. This was shown 
to be uneconomical but as no other means had been provided for sludge disposal, 
operation of the plant by steam could not be discontinued in favor of less expensive 
operation by commercial electricity. 

In search of a solution of the problem, a method of treatment by an electro- 
chemical process was tried on a small scale with apparatus treating 25,000 gallons 
per day, the results being sufficiently satisfactory to warrant the installation of an 
electrolytic machine loaned for experimental purposes and capable of treating the 
entire flow of the plant. This was put in operation in March, 1915, and has been 
in use ever since. The sewage is treated with lime solution and electrolized and the 
effluent after passing through two of the four existing settling tanks requires no 
further treatment. The filter beds have therefore been abandoned and have become 
overgrown with grass and weeds. Two centrifugal sewage pumps driven by com- 
mercial electricity were substituted for the steam pumps and the sewage forced 
directly through the electrolytic machine to the settling tanks. Several reports have 
been made on the results obtained by this process of sewage purification, some favor- 
able and others unfavorable, the contention bearing largely on the relative importance 
of the lime solution, the electrolysis, and the agitation by paddles in the electrolytic 
machine. Whatever else may be said, the durability of the electrodes, the paddles 
and the electrolytic machine itself under the conditions at this plant has been demon- 
strated, and the character of the effluent is excellent compared with former experi- 
ence with the older process. There is no septic action in the tanks, no odor in the 
plant, and the sludge is so inoffensive that it is being discharged periodically into the 
ereek with no ill effects, its lime content being rather a benefit in neutralizing acid 
decomposition along the line of Horse Brook as it flows through the low meadow 
land. This disposition of the sludge has also relieved the plant of the burden of 
drying and burning it under the boilers. Thus the plant is being operated at present 
entirely by commercial electricity. If the electro-chemical process is to be continued, 
another unit will have to be installed as a reserve, and a low pressure steam heating 
boiler provided. 
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The acceptance of the process by the central authorities is still undecided. The 
volume of sewage treated daily during 1915 averaged 702,000 gallons. 


SCREENING CHAMBER. 


The screen house provided temporarily at the outlet of the Ingleside sewer is 
attended only by three laborers, one on each eight hour shift, who collect the screen- 
ings from fixed wire screens in the bore of the 8-foot circular outlet sewer, and 
burn them in a gas incinerator erected in a small frame building over the sewer. 

This sewer outlet, will later be extended to Myrtle Avenue, Flushing, where in 
conjunction with another outlet, the sewage will receive more adequate treatment. 

The quantity of screenings collected and burned averages 100 pounds per day. 
the ash amounting to about 40 per cent. of the wet screenings. 


MIsceLLANEOUS MAINTENANCE WORK. 


There are extensive areas in the Borough of Queens still unsewered, where open 
drains or ditches and road culverts are maintained to carry off surface water. These 
are cleaned and repaired either by special ditching gangs or by gangs employed on 
general sewer maintenance work. The quantity of this work is shown in the general 
statement of work performed during the year. 

The care of siphons and the relief of storm flooded sections not yet vrovided with 
sewers are also functions of the maintenance division. This latter work consists 
of discharging troublesome accumulations of storm water by means of portable 
gasoline driver centrifugal pumps from street grade pockets to vacant property or 
to the nearest sewer or drainage ditch. 


PLANS FOR THE FUTURE. 


It is expected that during the coming year the sewer systems of Belle Harbor 
and of Neponsit on the Rockaway Peninsular will have to be taken over for main- 
tenance by the Bureau of Sewers, and this is in addition to the rapid extension of 
the sewer systems in Richmond Hill, Ridgewood and Corona, will necessitate some 
increase in the sewer maintenance forces. 


IrEMIzED ACCOUNT OF THE Work ACCOMPLISHED IN THE CHEMICAL AND PHYSICAL 
TESTING LABORATORY OF THE BorouGH DuriInGc THE YEAR 1915. 


Tests df payine pitch and sasphaltiercementeee secre neice ne eee ete a eee 61 
estsxoresheet asphalt, andsasphialt comene tea aeitey ee ee eee enee 162 
Sdn ests: cy arx Mabe teed Ae Me ee ee Rs Sis Sah re Ae De sage Bay VO ee 94 
Tests :of asphalt cblocky onan, moana eae Oe ee eh toe 17 
Tests of wood "blocks. tots cian ten os eee oe ae eee 36 
Tests: of granite: Dlogkex sn clo: ci octets Reece RP HES ae Ieee 11 
Tests: of -road coils s..f4g sk ee eres Tan a a Lae eee 6 
Tests ot cfimelc othe Peeks lee pa eee gener Pal ed ea Re ae 2 
Testsof sl\amestones distros s ccs emt acre eee eee eee ee 7 
Testslotg:cemennty se 4: hee ctcccnin tes aie ah ee eee SE rere 225 
Tests Of Steel ser ac tac dere ls oleae Se eR ee IT re ee ae ea 98 
Analyses of -limaést. 35. sat svciaeilat nie, Ree citoc ge Sie tee I ea Oa 36 
Phenol co-efficients of. disintectants!cete, een ee eee ae 4 
Analysis iot “raw? linsedd oil, <p eee mit nates grate ako een eee 1 
Analysis ‘of (ttrpentineg ic .c,tbsaty ce ae en ei ies ee oe ee eee ee oe 1 
Analysis of varnish Vdriersivy isnt ac caee, ee ree eit AO ee oe ee ee 1 
Analysis “of “white. fead £72 2.e@ia. ao sein cchaeem ante ears tt ick a ee ree te il 
Analyses (of )Aatism. 0: .i ccs solctetee bae atte eateteta Sead eal ae eee 16 
Analyses of creosote. oil 2s ei cee gen en eo een ee 2 
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Analyses of cement and determination of quantity in concrete............... 9 


Sanitary water analyses, chemical and bacteriological..............0000eseees 9 
Balyses of sewage, chemical and * bacteriological oo os .ce0 8s wcle ss sen eae wes os | 268 
Saeae CMe EOC Cee 28 110 hvcs 3, raeaee an a CR TIO RPE actos Sia ee? ngs Viegas ete ooh» 5 


It is to be noted that the majority of the work is on sheet asphalt, asphaltic 
concrete, hydraulic cement, steel and sewage sanitation. However, the list shows 
the variety of work which comes into this laboratory in the course of a year. 

Our experience has proven that however willing those in responsible charge of 
the different organizations doing work under contract in this borough may be, to 
conform to specification requirements, the results are not entirely satisfactory unless 
the work is promptly and carefully checked from time to time, and some of it 
constantly checked. 

Since securing a laboratory organization for the Borough of Queens IJ have 
been enabled to secure a prompt chemical or physical analysis of supplies, or materials 
used in construction, such as could not well be secured by any other plan, and the 
results obtained have been much more satisfactory than before the borough laboratory 
was installed. 

Among the new phases of work undertaken during the year 1915 is the making of 
sand tests. Samples from local banks in general use have been taken from time 
to time, and where found not to meet specification requirements the use of this. sand 
in municipal work coming under this bureau has been prohibited. 

The list of work done contains many cases where prevention of improper materials 
entering the work was only possible because we were enabled to make analysis of 
the materials without previous notice. This could only have been accomplished by 
having the laboratory in close co-operation with the work. It has, therefore, been 
more profitable to the City of New York to do the analysis and physical testing 
in the laboratory of the borough where the work was actually going on than be 
compelled to rely on laboratories outside of the borough. 
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BUREAU OF STREET CLEANING 


BUREAU OF STREET CLEANING—ANNUAL REPORT, 1915. 


The duties of the Street Cleaning Department are: 

To clean the streets paved with granite block, sheet asphalt, block asphalt, wood 
block, brick, Hassan and concrete. 

To collect ashes, garbage, rubbish and street sweepings. 

To finally dispose of ashes, garbage, rubbish and street sweepings. 

To remove snow and ice from the principal thoroughfares of the borough. 


Meruops EMmMPLoyven. 


Streets were cleaned by hand and by horse-driven sweeping machines. 

Refuse was collected by laborers, horses and carts, trucks and teams employed 
by the bureau at a specified rate per day. 

Ashes were deposited at inland dumps and on scows, and were also used for 
filling depressions in streets and making improvements in crosswalks. 

Garbage was disposed of at crematories, inland dumps, piggeries and (in the 
Rockaways) by scows during the summer months. 

Street sweepings were disposed of at inland dumps. 

Rubbish was disposed of at inland dumps, crematories and scows. 

Snow and ice were disposed of at inland dumps, in the East River, Newtown 
Creek and in sewers. 

Snow and ice were removed by the regular force of the bureau by additional 
force employed by the day and by railway companies operating in the borough. 


Work ACCOMPLISHED. 


The total number of square yards of pavement cleaned by hand during 1915 was 
772,040,398, an increase over 1914 of 251,415,961 square yards. 

The total number of square yards cleaned by machine was 37,893,619, an increase 
over 1914 of 23,757,321 square yards. 

During 1915, 639,245 cubic yards of refuse was collected, an increase over 1914 
of 44,029 cubic yards. ‘ 

During 1915, 232,191 cubic yards of snow was removed by the bureau. 


FinaL Disposition oF MATERIAL. 


Refuse collected in Queens Borough during 1915 was disposed of as follows: 
.847 per cent. dumped in lots. 
097 per cent. disposed of at crematories. 
.056 per cent. dumped on scows. 


EXTENSIONS OF SERVICE. 


Refuse collections were extended to approximately 43,000 additional residents of 
Queens Borough. 
91,023 square yards of paved streets were added to our cleaning area. 


Dump TRIMMING. 


The contract (for one year beginning March, 1915) for the privilege of reclaim- 
ing material deposited at the dumps of this bureau was let for the sum of $158.63 
a week, this being an increase of $70.63 per week over the former price. 

New requirements in the 1915-1916 contract were that the contractor furnish 
disinfectant and disinfect the dumps, and that he remove from the incinerator and 
dumps tin cans and other metal substances received by the Street Cleaning Bureau. 
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New CoNnsSsTRUCTION. 


Contracts for the construction of a waste destructor, section station and stable 
at Flushing and Metropolitan Avenues, Maspeth, were entered into and work started 
during August, 1915. The lowest bids received were -as follows: 


For the general construction of refuse-destructor plant.................. $97,800.00 
For the general construction of stable and section house................ 59,470.00 
For the plumbing and gasfitting for incinerator building................ 1,425.00 
For the plumbing and gasfitting of stable and section house............ 4,633.00 
Hor the steamheatine of the stable. and section house: ...)......c.565.-.- 3,720.00 

AGC es Dee FOR RES PE ace ea ay ae $167,048.00 


This incinerator will be capable of disposing of 100 tons of refuse in 24 hours, 
and the garbage and rubbish collected in Maspeth, Middle Village, Metropolitan, 
Evergreen, Glendale and Ridgewood will be disposed of at this plant. This will be 
the first modern incinerator to be erected in Queens Borough. 


ProposeD CoNSTRUCTION. 


A site (118,540 square feet) for a refuse destructor, central garage, section 
house, yard and buildings for the bureaus of Highways and Sewers at Hopkins, 
Graham and Van Alst Avenues, Long Island City, was purchased during 1915 for the 
sum of $35,000. This bureau proposes to have a 100-ton incinerator erected at this 
place for the purpose of destroying all materials collected in the First Ward (Long 
Island City). This refuse material is now dumped in open lots. 

The matter of condemnation proceedings for the acquisition of a site for a 
refuse destructor in the Rockaways is pending and this bureau has not been 
informed of any proceedings having been instituted by the Corporation Counsel. 

The Board of Estimate and Apportionment has not. acted on our request for 
an issue of corporate stock in the sum of two hundred thousand dollars ($200,000) 
for the purpose of providing funds with which to erect an incinerator in the 
Fourth Ward. 

New EQurieMeEnt. 


A new type of canvas cover for steel carts and trucks owned by the City was 
introduced during 1915 and 60 steel carts and 6 steel trucks were equipped with them. 
A squegee machine was purchased at a cost of $780. This type of machine is more 
effective in cleaning asphalt streets than the street-sweeping machine at present 
employed. 
EcoNnoMIEs. 


This bureau was able to purchase the following, for which no provision was 
made in the 1915 budget: 


SME CE OMIMIACI IC mere rae teiates. a cetyiac ie carci daishacielat siatacisiiele are arate eats ue ere $780.00 
ER COVOLSEE toca a Mts Serie dard eos aol Perttae eos Leis PPE SU eee 587.50 
SIGS RIGA 35 Ba ot bodes ban DHS Os Rnb Sa ee ree Peri ain era enone eer cs ae 256.75 
PRP Te IERIE M1 Ne St eo hae ay ete ab elpie lv ee ti oo 6 s¥esc8 See Ay hee 540.00 


Also, the sum of $575 was transferred from this bureau. 


CoNCLUSION. 


The problem of disposing of waste material is the most difficult one confronting 
the Bureau of Street Cleaning. The dumping of garbage and rubbish at land dumps 
is a constant cause of complaint. Dumping grounds are becoming scarcer and we 
are forced to locate our dumps at more remote places. While there are areas of 
swamp lands in Queens Borough, experience has taught us that these are purchased 
and filled in a comparatively short time. : 
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In the Fifth Ward (the Rockaways) the lease of the dock used by the Street 
Cleaning Bureau expires in 1916. In a mortgage which has been obtained on the 
property it has been stipulated that this property must not be used as a dump for 
refuse material. We know of no other place at which refuse can be dumped on 
ScOWS. 

The promiscuous dumping of trade waste is also creating insanitary conditions in 
the borough and steps must be taken in future to place this under proper regulation. 

Unless adequate provision is speedily made for the erection of waste destructors, 
Queens Borough is likely to find that it is without a place to dispose of the rubbish 
and garbage collected. 

The substitution of City-owned equipment for the collection of refuse material 
is next in importance. Better service and more sanitary conditions can be maintained 
with such equipment. 

The statistics showing the work performed by the bureau during 1915 are 
subjoined. - 


GENERAL STATISTICS. 


1915. 1914. Increase. Decrease. 
PF épulations6... thee a ees 431,000 388,000 43,000" 25a eee 
Area’ CAC&ES) ice wn eur oer s ~ 81,720 81,7200) .34 Se a 
Density of Populationt ss). 4eeee ee BINS 4.7 69 Eee 
MileseofsStreetson =item ene 1067 .67 1056.95 10:72. eee 
Males- ofp irbeOtreersmecenees heme 600.00 60000. eee ee 
Miles of Paved Streets ............ 467 .67 456.95 10372) es eee 
Square yards of Streets Paved with 
Hard Pavement ....... seb ees 2 3,037,340 2,970,223 67;117 4 eee 


Square Yards of Streets (Hard 
Pavement) Cleaned by Street 
Cleaning 4Bureatueecr. eee 2,358,755 2,267,732 91,023 

Square Yards of Streets (Hard 
Pavement) Not Cleaned by 


Street Cleaning Bureau ...... 678,585 702 AO T Caen 23,906 
Number of Horses Stabled in Queens 

Borough <4 iye eee eerie 5,806 5,442 364. yaar 
Number of Automobiles Registered 

Queers “Gotnty rane. sce eee 6,954 4,926 2,028 » ae 
New) bildingsteerigd ie Carne 5,756 4596 1,160.) See 

Maximum Force Empioyep Durine 1915. 

Stiperintendent tar isk cor hele a coe eRe) «ck oe ec gn ee ee 1 
Clery, | ene i aaa co aeons oe ace ote ep ostee NE SIRE nd rt arco ct 4 
Stenographer and *Lypewnritera,. seek cece ee aot eet ee 1 
District “Superimtendent 2.2.5, eee eae eens Le Tek Nee taneee 5 
Section =Forémath | pik bk ion ica era ed POE eee Sate see eT eee ae ea 17 
Assistant Section Foreman \o%, heehee alee Seen re eee eerie 16 
Assistants, Poremati s).© fois Sree eee oe cs CR eae See Nn Etc ini eRe ey ee ee 2 
Dump) Inspector 72s Vrs cactee oet ek sien eee roasts ei ta io ais Ne eter ee yl 
Assistant.Dump tinspector rete tapi ee ee lc ene re rere 2 
Dump? Boardman alias See ies Oe a no ae ieee ee 14 
Stoker 2. 2E 1 a ee Sie Bae ee ee Oe tan ee ee eee 1 
Goal), Passer ¥is.sc.6 iss ans niaiarete atte ster aah oa aromas adetecede Rivel cere 2) Crane NO PaCS eae 4 
Sweeper Noyes sess tage peel rene ee eee CAPE an om ne eE Td REN a) BS 215 
Laborer de dss cok tne MADE RRS SERIE att cra tae cc RGM eee teres sc tan OnE 33 
BS eh) aI eC een steely ins are Win a MAb gAS dois 0 Oo Suhe.O.e AO OS On. wes 1 
Horsé. and Carts oc iin nese esl tele oak cee ean Dee RA cane eer Pere ey eee ees 135 
eam: and, Trish). ore cece eee ook oe Soe Oe RR Soleo MERE eee ee te 58 


PRTatPATT OC CEDEE See fecal re. Nay Ce ee Tee Te 6 
COR 2 OUI S Ta WANS on eR ae nee AT eal ge Fg Oe 6 
(TY AST GABER Sg OS Tah, salar ah AR tek hk ah Ah 1 
el eT REDS a! iy ae ee Sd gn ER PG A ts 6 Bae a 1 
ADDITIONAL ForcE EmMpLovep oN SNow REMOVAL, 

DUEL STR I? abo Sd tay dls ¢e elae teti ee oe h Al 
CLTSIFOS, azaleas les Ja Ua IN RR a ca ie es A Fi r 40 
ree NCR IT SC ME MC OE eS ra, hos a EVN oe mE Oe YAY a OT et 148 
EGR. Gh LACS es AR Sa NR ol nt ed 0 a 12 

DISTRIBUTION OF BUREAU Force As oF DecemBeER 31, 1915. 

k Admin. Ward Ward Ward Ward Ward 

Title. Officeman is Uh, Se 4, Saeliotals 
BVIpeCINCeMUCHt 4s «5.040 vs Coes oe 1 1 
(CL r8 es ses GAO be A ee eee ee eee 5 1 5 
Stenographer and Typewriter...... 1 Me vi 1 
SLOLeKeCPCh Ie Wie ok eee 1 of $e ] 
PNA MINT PAPIETIIALIN 5 csslse cas ases chs css 1 i = 1 
OTITIS PECLOM Mr trriete.stale ce daore wie fs 1 i a 1 
Sst ump» LispectOmes 206... 2 en a's 2 
District Superintendent .......... he 1 1 1 1 1 5 
DECHONMAOREIMAll mre. cteees coo: 5 4 3 3 1 16 
Asst; Section Foreman .........-. 5 4 2 5 i 16 
RHI SS OALCIMAN Poa les eos evans + = os 3 1 5 4 1 14 
SRONSe Cb ies dla Bee See ee eae ee ce 1 Ss = ps - 1 
IDXASIE (2 ALM bad, d Bee eee ego Ns 1 an a Me ss 1 
Woale lassen en wiclictcdee cee aces il Z 1 4 
PT Oetome sees chicken otis es een nia ats » 10 9 2 11 ate 32 
SWCD ta amen mimi eierle fas, estcalene cis". 5 75 68 22 28 12 205 
Piorserandy' Carta. adeuse unto ssc bie 36 31 24 35 5 131 
serickwancde leatiiarc des seet ca cc 3% ne 8 24 2, 11 9 54 


STATEMENT SHOWING THE AVERAGE NUMBER OF TIMES STREETS AREF CLEANED BY BUREAU 
(MonTH oF Novemser, 1915, as A Basis). 
(Square Yards.) 


Total 

First Second Third aaa ountheeritth Square 

No. of Times Dist. Dist. Dist. Dist. Dist. Yards 
Cleaned Per Week. (Ward). (Ward). (Ward). (Ward). (Ward). Cleaned. 
GIS 8 3, ont oft Balhae DORE, ence ie BE eee ee a oe FORTIN Sewn 7,087 
ho, Pak Ia Be a bcos Le ess TOO 1s ks 28,051 
is). ER RR Re SI, A ee 10,867 29:3 Sa oe 5 40,182 
LW eae 307,864 190,114 35,495 we -152:092 See ee 666,165 
18 le  SCe Rare 42,784 66,939 3,400 SOSOamaMa aes: 116,203 
LOR inte 29,936 ESO: Rae ene c!, ee Mah Oe ere neds tee 31,736 
CEOS eats CaNy COMBI Greece ye ola s TL SSO ees ont 1,500 8,683 
Se et tee, DOG] Bree ott Ahir. em oe A SDos tata ee 17,320 
Meh e e t bi heat Nidn 2 wae Oe 18.7 54 ge tees eed aa 5,950 24,704 
Ce ON ee ors — 354,015 247,897 91,648 50,906 55,413 799,879 
Bi TeAtnn | hese £4 4 128,469 73,825 DE G70. ea tre tear 1,987 215,960 
AMPERES Stee eu en 20,884 SO.210 Wy vOnae we 7 O00 ete eee. 64,100 
5h & iio AEN aoe 35,324 29,578 O77 OT Mayen 1,944 76,625 
2) Pa ae ans 33.907 AGDOAL. Cie es Me he ee 2,208 83,079 
| ee oe ee 47,728 45,036 14,956: ieee 10,770 118,490 
Once every 2 weeks 5,840 16:94 Zettai OC mRAw AS Um Sama pM nae hit 22,782 
Once a month..... 12,933 Zid ne iie ees LUS6Sca tee 27,201 
RWACEMCCMITION Cus am latte ican Girt Pt a RD grate at ais 10508 Aree 10,508 


peotalmosa, ) Yds... 1,040,771 776,765 185,007 276,440 79.772 4, 2y398,7 99 
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clog  L9Z‘OT 189 998 8¢8 nor eg ZOLIL 29781 OPI‘ST ee EOTeUse Ly 
‘Pepny? g0s9 = OS8‘ST L6¢ 69r 819 Co PSRT Tee SO Oc Sic ty Ob6 Sb eS BUTYSNTY 
-xo dwnp Moos ye 7ypg'g gee‘e] 10r 68h 1S9 ECOG o9e'$ ~=—szLT16 He ae ee "Te “yoy Jeg 
powreparyernojey = [Z0S 9ST'OT GOL OSI'I 286 82 £12 O22 be 6O0P'EZ EBCZIT tf UeetsIVAG 
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SCHEDULE FoR SNow REMOVAL. 


By Railway By Bureau of Street 
Companies. Cleaning Force. 
ae ee Ga eee oy 
Sdsay ds. Miles. Soda vids: Miles. 
Wiatds liv nee 232,738 4.5339 Ward ls ao 121,737 4.946 
Whar Qo 2a 262,245 5.1543 Wratten. 172,845 9.150 
Mae Bias vias 70,805 1.1933 Wlaethes ee te 47,454 2.530 
Wand id ae. 36,822 :7854 Ward'4...... 104,271 5.210 
Wat Oi ice sr 36,025 1.0763 Witte Sen es 40,814 2.190 
Totals. A 638,635 13.5432 Total<..6 487,121 24.026 
Date of Snowfall. Depth of Snowfall, 1915. Quantity Removed by Bureau 
(Inches) (Cubic Yards) 
slanitaiavae si eeeria en eee oe FG ade 
Boprearye let: co. Saccs nats: 4.5 1971 
Marg Hien O= Jeans 3 tate tis ce. ans i stl 701 
CADIS peo ts Baynes et ae oa 1072 5,284 
Decem betel Anas Serco hes 6.0) 
PRC CaM Dere CO nics Seige a Dee S. 15,261 
Bane. Zar2t7 


* Removed by rain. 
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SUMMARY OF MATERIAL COLLECTED AND DISPOSED 


Refuse Dumped at Inland Dumps. 


Month. 


Ashes. 


January . 11,225 
February. 10,272 
March? 2,111,758 
April .... 8,784 
Mia yam e ets 7. 95 
eter hae ZENG 
July ..... 1,888 


August .. 1,894 
September 2,259 
October . 2,747 
November 3,899 
December. 3,549 


Garbage. 


ones) 
Ort 
oor 


Rubbish. 


8,880 
8,562 
9.068 

10,263 

10,599 
91143 

10,318 

10,328 
7,794 

11,343 

10.939 

12,115 


Gar- 


bage and Rubbish. 


Mixed Ashes, 


Sweepings. 


Ashes and Rubbish. 


Total. . 66,388 22,577 119,352 131,217 28,555 11,466 
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Ashes and Garbage. 


17,805 


Sweepings. 
Ashes and Sweepings. 


Ashes, Garbage and 


108,203 30,104 


Mixed Ashes, Garbage 
and Sweepings. 


Garbage and Rubbish. 


Ashes, Rubbish and 


Rubbish and Mixed 
Garbage. 


2 544,521 


or DurING THE YEAR 1915 (1N CuBIc YARDS). 


Refuse Delivered at 


Crematories. Refuse Delivered at Scows. 
a : 
: : "a : : is 
as an = S ca; A 
é =. 8 iE ee eure 
. Bom : a aS 
Ay x iS Ay Ay Total 
Ww a Vw hg] 
: ? —4 « E : S Total aumeAlt 
= ES: aan ou Fetal: : bo oa oo 4 Kinds. 
So a eae ae Sloe gece ia psec baabe ste ot 
o 3 = =) os n @ 3 = f=] n 
O oO faz faa O SG ey er) a faz) <j 
2,456 POE OS tS nes taal Reese 3,405 SR RES? SRA TIS ie ee ioe ld sexgia 2 NODES 

FENG! pes Bp NN WS ae ie ated 1,899 tok griske AML Ee Mae) Ae a yo | mene 404! sees. CR 
1,176 IS Aw Ye 84250... 4,434 Ne tise Sey Si a Rae mee Oe we Wn oe 00-049 
P26 ome 3054 80 42 4945 Eo itera ara ee eR he Aare Ee Sree -oL,099 
Oe Z ne ae 5.926 tev ig One 5,306 oe a 42 mie tame) (OU 4s ana 5/4 62°330) 9 52,242 
Peto be 4.355 PAN ae ae 5,971 Peg Mea ie che Pe ee cere 3,758 4,680 50,829 
2,066 142 4,065 bototed ee ie 6,901 WL Oe GY Oe IME SEES) 8,314 55.958 
2,475 186 4,325 OOiatisctere 7,082 at, olen SOO” 2a SEA Sh Ke mon 87 
2l66 11945 4.429 14303, 6,932 ahaa, UES 2 hare 5 ins, NARI 22 4,900 6,542 56,147 
1,345 DAA SSE 14 eee, 5,904 pene 45 () Sie att. 18. 3.385 3,858 53,681 
230m a4 1/9 7 ann: 5,495 SAR ene teal. We Pe eee Seiten SE OY VE 

AQ ene O10 93 109 45,595 AU GERS BER ECR REGS Sige CR Me ei rt Bye ie eS /LS4 5 

18,554 53842668 915 151 62,826 14 8128 1,733 1,304 965 23,914 36,049 643,396 
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BUREAU OF PUBLIC BUILDINGS 
AND OFFICES 


REPORT OF THE BUREAU OF PUBLIC BUILDINGS AND OFFICES FOR 
THE YEAR ENDED DECEMBER 31, 1915. 


Duties AND FUNCTIONS OF THE BUREAU. 


The duties and functions of this bureau are to attend to the repairs, cleaning 
and maintenance of the public buildings and offices of which the President of the 
Borough has cognizance and control, of the care and cleaning of offices leased or 
occupied for public uses, and of the care and maintenance of public baths and comfort 
stations. To provide also the necessary office equipment and supplies. 

In reviewing the work of this bureau for the past year it is but fair to state 
that the majority of the buildings under our supervision are very old, and although 
they have received constant care and attention, it is impossible to maintain them in 
the same attractive manner in which modern buildings are maintained. 

In the court room of Supreme Court, Part 1, at Queens County Court House, 
the accoustics have been corrected by the installation.of a wall covering at a cost 
of $2,200. A mail chute has been installed in the Queens County Court House 
with an opening for mail on each floor. 

The court room and clerks’ room of the First District Municipal Court, St. 
Mary’s Lyceum, L. I. City, has been overhauled, altered, repaired and painted and 
new office equipment, plumbing and heating installed. New electric lighting fixtures 
have been installed in the Town Hall, Jamaica. The interior and exterior of the 
Town Hall, Newtown, thoroughly overhauled; all carpentry, plumbing, steamfitting, 
tinsmithing, masonry and electrical work attended to and the entire building painted. 

A new tin roof has been put on the Town Hall, Flushing, and new toilets 
installed. The iron fence on the north side of the Town Hall, Jamaica, has been 
taken down and reset on the property line. A new fountain has been erected on 
the Town Hall property at the corner of Fulton Street and Flushing Avenue, Jamaica. 
The building in the rear of the County Building, Jamaica, occupied by the janitor 
has been thoroughly overhauled and painted. Minor repairs have been made to the 
various buildings, as will be shown in this report. 

The plaza in front of the Queens County Court House, L. J. City, and the 
grounds adjoining the Town Hall at Flushing, and the Town Hall at Jamaica have 
been cared for by regular employees of this bureau. All shrubbery has been trimmed, 
lawns kept in good condition and flower beds maintained throughout the season at 
an expense of $69.75 for plants, grass seed and fertilizer. 

Following is a list of the buildings under the supervision of this bureau, with the 
location, ownership, etc: 

Queens County Court House—Located at Court Square, Jackson Avenue, Thomp- 
son Avenue, Anable Avenue and Court Street, Long Island City. Owned by the 
City of New York. Plot, 239 feet 41%4 inches on Thompson Avenue, 455 feet on 
Court Street, 28 feet 2144 inches on Jackson Avenue, 640 feet on Anable Avenue and 
200 feet on Long Island Railroad. The building was rebuilt during the year 1910 
of stone and brick. Occupied by the County Court, Supreme Court, Parts 1 and 2, 
and Special Term, judges’ chambers, District Attorney’s offices, Sheriff’s office, 
Commissioner of Jurors office, grand jury rooms, Deputy City Clerk, law library 
rooms, Grand Army Post room and janitor’s apartments. There are two passenger 
elevators and five public toilets in the building. Floor area, 92,000 square feet. 
Windows, 357, containing 4,113 square feet; sidewalks, 18,900 square feet. 

Borough Hall—Hackett and post-office buildings. Located at Jackson Avenue 
and Fifth Street, Long Island City. Leased by the City. This building was erected 
in the year 1893 for use as a department store. Occupied by the Borough President’s 
offices, Commissioner of Public Works and Assistant Commissioner of Public Works 
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offices, offices of the Secretary of the Borough and Secretary to the President, 
Consulting Engineer, Engineer in Charge of Construction, Purchasing Division, 
Appointment Clerk’s office, Division of Audit and Accounts, Payroll Division, Local 
Board meeting room, offices of the Bureau of Highways, Bureau of Sewers, Bureau 
of Buildings, Bureau of Street Cleaning, testing laboratory. There are six public 
toilets in the building. Floor area, 34,110 square feet; 252 windows, containing 
4,836 square feet; sidewalks, 5,000 square feet. 


St. Mary's Lyceum Building—Located at Fifth Street, Long Island City and is 
leased by the City of New York. A brick and stone building. Occupied by First 
District Magistrate’s Court, First District Municipal Court. Was built about the 
year 1901. There are four public toilets in the building. Floor area, 9,622 square 
feet; 36 windows, containing 815 square feet, and 600 square feet of sidewalk. 


Interior Bath—Located on Eighth Street, Long Island City and is owned by the 
City of New York. The building was erected in 1909 and has a floor area of 4,085 
square feet, with 455 square feet of sidewalk. This is the only public bath in the 
Borough of Queens and is divided into two sections, one for males and the other 
for females. The men’s side contains 11 shower baths, 1 tub bath and a toilet 
room. The women’s side has 12 shower baths, 1 tub bath and 1 toilet room. No 
charges are made or revenue received by the City of New York. The bath is open 
daily from 7 a. m. to 11 p. m., except Sundays and holidays, when it is open from 
7 a.m.to3p.m. The attendance for 1915 was 41,562 males and 21,376 females. 


Town Hall, Flushing—Located at corner of Broadway and Linden Avenue, 
Flushing. The building is owned by the City of New York and is built upon a 
plot 150 by 125 feet. It is a brick and stone building, erected in the year 1862. Oc- 
cupied by the Second District Magistrate’s Court, offices and storerooms of the 
Bureau of Public Buildings and Offices, local offices of the Bureaus of Highways 
and Street Cleaning, Department of Charities and Department of Parks and janitor’s 
apartments. There are five toilets in the building. Floor area, 23,175 square feet; 
99 windows, 1,825 square feet, and 8,023 square feet of sidewalks. 


Town Hall, Jamaica—Located at corner of Fulton Street and Flushing Avenue, 
Jamaica, and is owned by The City of New York, and situated on a plot 229 feet 6 
inches by 133 feet 95 inches. Building of brick and stone, erected in 1869. Occupied 
by Court of Special Sessions, Fourth District Municipal Court, Coroner’s Court and 
Offices, Police Department, Inspector’s Office, 278th Precinct Station House, Telephone 
Bureau, Fire Department, fire alarm station, Spanish-American War Veterans and 
Bureau of Weights and Measures. Contains two public toilets and has a floor area 
of 24,500 square feet; 187 windows, containing 3,496 square feet, and 11,842 square 
feet of sidewalks. Also occupied by Fourth District Magistrate’s Court. 


Comfort Station—Located on Fulton Street near Flushing Avenue, Jamaica, on 
the Town Hall plot, which is owned by the City of New York. The station was 
erected during the year 1910. There are seven closets, eight urinals and one wash 
basin on the men’s side, and six closets and three wash basins on the women’s side. 


Town Hall, Newtown—Located at Broadway and Court Street, Newtown, on a 
plot 66 feet on Broadway, 115 feet on South Court Street, 133 feet 4 inches on 
North Court Street; was erected in the year 1892. Occupied by Second District 
Municipal Court, 277th Precinct, police station house. Has a floor area of 11,309 
square feet; 90 windows, containing 1,577 square feet and 1,850 square feet of 
sidewalks. 

County Building, Jamaica—Located at Fulton Street, Jamaica, is built of stone 
and brick, reconstructed during 1914-1915, and is owned by The City of New York. 
The building is occupied by the County Clerk and Surrogate. It contains two 
elevators, six toilets and has a floor area of 22,538 square feet; 137 windows, with an 
area of 2,780 square feet and 3,360 square feet of sidewalks. 
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Two-story and attic building in rear of County Building, Jamaica, is owned by 
The City of New York and occupied by the Janitor of the County Building. Building 
was erected many years ago and removed to its present site to make room for the 
erection of the County Building. 

Court House, Far Rockaway—Located at Central and Mott Avenues, Far Rock- 
away, on a plot 88 feet 89 inches by 300 feet 56 inches by 89 feet 55 inches by 297 feet 
86 inches, is owned by The City of New York and occupied by the Third District 
Magistrate’s Court. It is a frame building one and one-half stories high and was 
erected in the year 1866. Has a floor area of 4.924 square feet; 21 windows contain- 
ing 314 square feet and 1,200 square feet of sidewalks. 


OPERATION AND MAINTENANCE Cost oF PustLic BUILDINGS. 


Queens County Court House. 


Operation Cost— 
Salaries and Wages of Janitor, Engineers, Stokers, Elevatormen, 


Watchman, ‘Cleaners’ and) Laborers, ac .tuan eek paises ee $22,447 .70 
Fuel. Supplies yo2, eh eeaoe oper oe ieee ee eee ee eee nee 3,816.14 
Engineers’) Supplies 2.08 © dactine ccc terse ee eee ae ee cee tte - 30.280 
Janitors’ “Supplies ® oie oy ba aes ein ee an ee 422.95 
Agricultural Supplies 4i.4 0 Side ee ob es ee ee ee 46.50 


$26,764.09 


Maintenance Cost— 


Departmental \Labor (000440 2..¢:0506 We ee ee ee $5,033.20 
Materials .fgsies eds cose wih Gea fe be ts oe ete eke ae es eee eee 774.92 
Contract. andi Open Order coe aie oe een ae ee ee 3,154.86 

$8,962 .98 


Borough Hall. 


Operation Cost— 
Salaries and Wages of Janitor, Watchman, Cleaners and Laborers... $10,267.50 


Buel Supplies. akinesia tilleo ee ethe inte oe leit eee ae ae nee 648.34 
Janitor’s ‘Supplies (0.25 Bes Ae ee eee ee 385.71 
$11,301.55 
Maintenance Cost— 

Departmental S-abof punches Ge See en ee ene ane eee $3,584.75 
Material 1.07 21 2 celebs a6 Rie haan te a thea Maa Se ogi So rath aes rea 593.15 
Contractsand\ Open: Order eens cee Benn ee eee ce ee 115.00 
$4,292 .90 


St. Mary's Lyceum. 
Operation Cost— 


Salaries sands Wavessormanitornanc. WaDOLciee ener ern ttn $1,682.50 
Fuel Supplies :.,08 acca erate eee aera ats CE ASE eee eee ete 444.41 
Janitor’s.: Sipplies' 7.) 27 ues ie Mes enema mein ens cenel Ae eae ene 86.08 

$2,212 .99 
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Maintenance Cost— 
Departmental Labor ..... 
Material wee meester coats «is 


Operation Cost— 


Salaries and Wages of Attendants, Stokers and Laborers 


BirelieSuppliess ese. s os 
anion se Supplies sce.) 


Maintenance Cost— 
Departmental Labor ..... 
IMiateritaliayas ovens: eisai sie 


Operation Cost— 


€)0) 2 O16 6 6. 0 WISe 0 0 6 CE ee ere we DECC Ce Dede ae eee 6 6 6 


eee eae ee rere eee seers sesereseeseeesee2 saan 


Cc ee ) 


Interior Bath. 


ees meee eee rere eee seser sess eanerereeaereeseren 


eee ee me eee rere sees r see esese erase see eeneseas 


@ 0/6 eT Ghee) @) OL: © (6) Ole w 01.0) 6.16).0) 016.0) 8 ih 6) 6 © O00) 8 614 ws 0 0.9 0.8) 6, 
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Town Hall, Newtown. 


Salamessandmvuareorotmlianitonr rand) Cleaneranvcdasndededescneccees es 
Fuel Supplies. (Furnished by the Police Department.) 


Watitor:sn Supplies: =...) 


Maintenance Cost— 
Departmental Labor ..... 
Materialie eacaers cso 
Contract and Open Order 


Operation Cost— 


come ee meee ete eee eer ae ese sre rneseesesessseeens 


see reese eee ee te oereeecr esse er rerer reer avre reas 
eer ea eee re eee ee ereeeeseeeeeeae rere resresesas 


ee 


Town Hall, Flushing. 


Salaries and Wages of Janitors, Cleaners and Laborers............. 


Buels Suppitessseece co -s.1- 
Janitor’s Supplies ........ 
Agricultural Supplies .... 


Maintenance— 
Departmental Labor ..... 


NL LT OT ALM eae pe eee a reas Satara oats oe ler olitet otclaiaie ate ahavserePoherere srerevslle: earecciain. ¢ ae, slater 


Contract and Open Order 


Ce Cr | 
@ S.s ec) Oe ele 001 ee 60 eve laie) o.97 6 lee) @ 06 6.6 6/6) 6 0) 6 6 4) 6 ele a) 6101.0 


Bete ele) oe scm esl.e ss) 6 cei eie e) a 0.6 @ 6)%) 6 © #6 0) 60 6 6,46) a 6.4 © 


ave e's) 6 ss, dle 6 © 6) 6)n) o 6 Cole «ev a 0/,0| 66 6 0 61 6),5..6 6, 0.6.0 © 8) & 


er ey 
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$1,885.20 
ZL 13 32 
1,822.86 


$3,919.58 


$6,308.50 
699.68 
34.36 


$7,042.54 


$475.65 
27.95 


$503 .60 


$1,680. 00 


117.24 


$1,797.24 


$2,703.55 
323.58 
24.47 


$3,051.60 


$4,027.50 
793.94 
157.72 
11.62 


$4,990.78 


$1,196.95 
255.62 
1,081.80 


$2,534.37 


Town Hall, Jamaica. 
Operation Cost— 


Salaries and Wages of Janitor, Cleaners and Laborers........ 
Fuel Supplies ( balanceyiurnished (by; Police) e,.<.eeaeee- ee 
Janitor’s.Supplies Sasmente ace 6 i. cae « heise tere et oe ioe eee 
AoriculturalsSupplieste accents ss pete seine ek Grier ean enters 


Maintenance Cost— 


Departmental *Labortimns. sae eee eo ee ee eee 
Material e764... REGLGER SGC ck RL RE hie ener thin ett menane 


County Building, Jamaica. 
Operation Cost— 


Salaries and Wages of Janitor, Cleaners and Laborers........ 
Fuel -Siupplies win.) sc) e score ol aan Seats Sa en hoe eae 
Janitor’s.; Supplies) 20... % os eek ee ee eee eee 


Maintenance Cost (Including Janitor’s House in Rear)— 


Departmental (labors jaceeos see ce nie eer nonce eee eee 
Material co icc, vc cisntics os Gaitcle tee Aen ee eea ae See ee ee 


Court House, Far Rockaway. 
Operation Cost— 


Salary of Laborer... fo3, Bak cicsane Ook eee arate ee oe 
Fuel Supplies y sch diesel tects ete tame a ee OREO es SECT ee eae 
Janitor’s Supplies 3. tier cree cet cit thee net cconenaiee rere tees 


Maintenance Cost— 


Departmental SLabor =m emcee nee en eee eect 
Material) sii Pak aaa aro lenettin vets egeme ker eae ee er oR eee en een see 


Comfort Station, Jamaica. 
Operation Cost— 


Janitor and Cleaning Service by the Employees of Town Hall. 


supplied by Town Hall heating plant. 
Maintenance Cost— 


Depattmental Labor Aa ees GH Renee cee eee ome ene 
Material A200) SA) ates BURR er AE PR Nee eta ec deans ee ne ee Be ge ge 
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a rs 


‘a ole hebe ip 


eeecee 


eee eee 


$4,265.00 
25923 
190.11 
11-65 


$4,706.01 


$1,801.05 
329.29 
1,676.50 


$3,806 .84 


2/10 in ws 


$5,195.00 
648.81 
164.60 


$6,008.41 


$953.80 
124.38 
1,081.00 


$2,159.18 


eee c ae 


ee weer 


$912.50 
92.75 
13.30 


$1,018.55 


ee eee 


eee wee 


Heat 


cee eee 


$161.30 
40.20 


$201.50 


$390.50 
62.40 


$452.90 


Water Supply for Public Buildings. 


Water for the Public Buildings and Interior Bath at Long Island City and the 
Town Hall at Flushing is supplied by the Department of Water Supply, Gas and 
Electricity. 

Water for the Town Hall, Newtown, is supplied by the Citizens Water Supply 
Company of Elmhurst, at an estimated cost of $40. 

Water for the Town Hall, Jamaica, is furnished by the Jamaica Water Supply 
Company free under an agreement made with the authorities of the Town of Jamaica 
before consolidation. 

Water for the Comfort Station, Jamaica, is supplied by the Jamaica Water Supply 
Company at an estimated cost of $200 per annum. 

Water for the County Building, Jamaica, is supplied by the Jamaica Water Supply 
Company at an estimated annual cost of $150 per annum. 


CoaL ConsuMED DurinG THE YEAR 1915. 


@riecisn County. Court Ousehama. a4 ee antec cee 621 gross tons, 490 pounds 
Pree EMeEL All meta aie ets cis este ss bese Dhaene 71 gross tons, 1,475 pounds 
[cierto Wealat Las oh ces Meee Oana sare gers er, teen tone ste 105 gross tons, 1,200 pounds 
Sit, NUBIATS. TAVCabier ea cb oa nen acme aan ones eg aR roO ae 44 gross tons 1,004 pounds 
lenin, TRO, ANKE aol elgg Meena ep entno rear ner cat cores: 44 gross tons, 7/76 pounds 
Aerated mes thine” cae wee eux co nd esa ae tie cree wales 65 gross tons, 750 pounds 
Perret ATI Pia TO ICS fea 5 ae tier do sat einra'e levees gieteya: sravtae, OS + 68 gross tons, 2,202 pounds 
GMM e JAMAL wae cc gop ws ose lela yf Sle « oes n os 92 gross tons, 119 pounds 
G@ountetlousemharmRockawaye «5. sshissienis siti aia spare 12 gross tons, 745 pounds 

AIG lash As eal coe eet ok Sa ACRE Ce ae een ake 1,125 gross tons, 2,041 pounds 


CARPENTRY Work Done. 


Queens County Court House—Put up shelves in vault, changed locks, repaired 
windows and eased doors, made bulletin boards, repaired door checks, repaired and 
fastened railings in Court Room, put up storm sash, made and hung gate in District 
Attorney’s Office and put up shelving there. Removed storm doors and stairs, made 
platform for electric light fixtures, put on new mortice locks, installed new storm 
sash in Court rooms and Judges’ rooms, put up storm door steps, etc., repaired fur- 
niture and made minor repairs throughout the building as required. 

Borough Hall—Removed stationary desks, altered book cabinets, put up shelves 
on partitions, built tables in laboratory, put on door checks, eased doors, repaired 
sash, made large atlas cabinet for Engineers, Bureau of Highways, repaired locks, 
put in sash cord, put in stops on window partitions in laboratory, built partition be- 
tween laboratory and office of Engineer of Highways, altered partition in Bureau 
of Highways, put in new sill under front doorway, built storeroom for Bureau of 
Buildings, built partition between testing machines and carpenter shop, repaired 
furniture, made cuttings for plumber and made general repairs. 

St. Mary’s Lyceum Building—Repaired windows and doors, laid new flooring, 
enclosed pipes, put up backing for partition for plumbers, put on bolts and door 
handles, built partition to form jury room, built Judge’s desk and platform for 
same, made cuttings in floors for plumber and steam fitter, patched floors, replaced 
and renewed wainscoting base and trim and all necessary carpenter work in the 
First District Municipal Court room. Put up railing in First District Magistrates’ 
Court. 

Interior Bath—Made repairs to doors and windows and other small repairs as 
required. 

Town Hall Newtown—Made cuttings for tinsmith, made and put up bulletin 
board, put on door checks, repaired doors, windows and locks, put in sash cord and 


repaired furniture. 
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Town Hall, Flushing—Removed oak and glass partition from basement of Town 
Hall, Jamaica, altered and set up same in the southeast room, first floor of the Town 
Hall, Flushing, to form offices for the use of the local Bureau of Charities Depart- 
ment, repaired doors, windows and locks, Removed stairs, wainscoting, trim, etc., 
from hallway on east side of first floor and built new toilet room, made cuttings 
for plumber, steamfitter and electrician, reduced width of stairs and replaced them, 
together with wainscoting and trim, built and hung transoms in toilets, repaired 
desks, chairs, cabinets, etc., and made general repairs as required. 

Town Hall, Jamaica—Removed and placed in different location desk in the 
Municipal Court Clerk’s room, put up shelving in the Magistrates’ Court Clerks’ 
room, made repairs to porches, stairs, steps and balusters, built partitions in rear 
entrance hall, to form a jury room, built new toilet room, removed old partition 
to new location, put up wainscoting, base, trim, etc. Removed doors leading to 
rear porch, installed new Mullion windows in place of same, removed steps from 
rear porch, faced up where same had been, made alterations in rear hallway to 
flooring, stair rails, repaired rear storm shed, put on weather strips, put up front 
storm doors, made frames for concrete construction work, replaced sash cord, re- 
paired door and windows. 

Comfort Station, Jamaica—Made repairs to doors and locks, eased doors and 
sash, put on new dead lock and repaired toilet seats. 

County Building, Jamaica—During the early part of the year this building was 
in course of reconstruction by contract. Repairs were made to desks, cabinets and 
other furniture in the temporary office of the Surrogate. Made and put up slides 
for screens in windows of County Clerk’s office and put up coat and hat hooks. 
In the building occupied by the Janitor in the rear of the County Building, stoops 
and cornice were repaired, roof and all defective woodwork repaired and all 
necessary carpenter work on the exterior and interior of building. 

Magistrates’ Court, Far Rockaway—Put in sash cord, eased and repaired doors 
and windows, repaired locks and made small repairs on the exterior of the building. 

In addition to the carpentry work mentioned the Carpenters of this Bureau 
have erected a frame building for the Bureau of Sewers at the Jamaica Disposal 
Plant and have done carpenter work for other Bureaus. 


PAINTING. 


Queens County Court House—The side walls and ceilings of the first, second 
and third floors of the Administration Building received three coats of paint, with 
dado on side walls, railings on stairways have been cleaned and varnished. The 
District Attorney’s Office, comprising eight rooms, toilet and hallway, have received 
three coats of paint on ceilings and side walls, sash filled and varnished, office 
glass-panel doors relettered and the woodwork cleaned, rubbed and varnished. Public 
toilets painted and varnished, roof on bridge to annex painted. Radiators have 
received coating of aluminum, together with iron railings on stairways. Throughout 
the building painting, varnishing and touching up has been done wherever necessary 
to keep the building in good condition. The walls in the Janitor’s apartments have 
also been painted and the woodwork varnished. 

Borough Hall—New partitions in Laboratory and Bureau of Highways and closets 
in the Local Board room have been painted, grained and varnished. The walls and 
ceilings have been painted and the woodwork painted, grained and varnished in the 
office of the Engineer of Highways, Permit Clerk’s room, Bureau of Highways and 
Chemists’ laboratory, The basement walls have been painted with cold water paint 
and the steam pipes and radiators finished with aluminum. Loose plaster on ceilings 
and side walls have been removed, replastered and finished with Muresco. All 
cracked and broken glass in sash have been removed and reglazed. Glass panel in 
office doors have been lettered as required. 
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St. Mary’s Lyceum Building—The Court room of the First District Municipal 
Court has been painted and varnished. The Judge’s desk cleaned and varnished, 
together with the Jury box, furniture, etc. All radiators and steam pipes finished 
with aluminum. Painting and touching up has been done in halls, on stairs, etc. 

Interior Bath—The ceilings and side walls were cleaned, cracks filled and painted 
and the woodwork varnished, radiators and pipes painted with aluminum and glazing 
done where necessary. 

Town Hall, Newtown—In all rooms on the second and third floors the ceilings 
and side walls have been cleaned and painted two coats of paint, the woodwork 
grained and varnished, radiators and steam pipes aluminumed, toilet rooms grained 
and varnished. The Municipal Court room on the first floor has been painted three 
coats of paint and the woodwork varnished and all broken glass removed and re- 
placed; the hallways and vestibules have also received three coats of paint, radiators 
and pipes aluminumed, lettering done on bulletin board and glass panel doors. 
The entire exterior of the building received two coats of paint, the doors grained 
and varnished. The Judge’s bench was cleaned and varnished and the Court room 
benches grained and varnished. 

Town Hall, Flushing—Cleaned and painted the ceilings, walls and woodwork 
three coats of paint and cleaned and varnished oak partition in the office of the 
Bureau of Charities. Removed loose putty from all sash, glazed and reputtied same 
throughout the building. 

Town Hall, Jamaica—Loose plaster was removed from ceilings where cracked 
on account of cuttings for new toilet room and the same replastered and painted. 
Toilet room painted, storm shed, side stoop and iron fence painted and cracked and 
broken glass repaired. 

Comfort Station, Jamaica—Reputtied sash, painted same, cleaned and varnished 
doors. 

Janitor’s House—Rear of County Building, Jamaica. The interior and exterior 
of the building has been painted and sash reglazed where necessary. 

In addition to the above mentioned painting, the Painters of this Bureau painted 
a building occupied by the Bureau of Street Cleaning as a local office in Jamaica. 

Magistrates Court, Far Rockaway—Painted woodwork where repairs were made. 

PLUMBING. 


Queens County Court House—All plumbing has been regularly inspected and 
repaired when required, flushometer valves taken apart, cleaned and oiled, large 
tank in attic taken apart, cleaned and repaired, the supply and waste pipes connecting 
the fountain in front of the Court House were repaired and replaced where required. 

Borough Hall—Installed sink and basin, water, waste and vent pipes in Laboratory 
and Engineers Department, put in new closet pipes and flush pipe in Bureau of 
Street Cleaning. Toilet seats and urinal basins cleaned and ball cocks, valves, etc., 
repaired. 

St. Mary’s Lyceum—Installed new toilet room consisting of closet, basin, soil, 
waste, vent and water lines and repaired plumbing as required. 

Interior Bath—Inspected plumbing, put in new valves, ball cocks, etc., repaired, 
put in new shower bath valves and made all necessary repairs. 

Town Hall, Newtown—Made all necessary repairs and kept plumbing in good 
condition. 

Town Hall, Flushing—Took out old and replaced with new, water supply pipe 
from cellar to second floor. Installed new toilet room consisting of closet and 
basin, water supply waste and vent lines on first floor. Put in combination bath, 
sink and wash tubs, hot water boiler and gas heater for same, water supply, waste 
vent and gas connection in Janitor’s apartments. All other plumbing kept in good 
repair. 

Town Hall, Jamaica—Put in new closet tanks, flush pipes and new seats in main 
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toilet, changed location of toilet room in rear of hallway, reset old fixtures and put 
in new soil, waste, vent and water connections. Set up new drinking fountain in 
front of building and made connection to’ water and waste pipe. Repaired other 
plumbing as required. 

Comfort Station, Jamaica—Overhauled and repaired all urinal fushometers, 
cleaned basins, put in new valves, ball cocks and made repairs from time to time as 
required. 

County Building, Jamaica—Inspected plumbing and remedied any defects found. 

Magistrates’ Court, Far Rockaway—Repaired supply pipe to wash basin, flush 
pipes to toilet and made other repairs where necessary. 

Installed gas fixtures in building occupied by the Bureau of Street Cleaning as 
a local office in Jamaica. 

STEAMFITTING. ; 

Queens County Court House—Repaired check valves and valves of Pane Vacuum 
system, repaired leaks in feed lines to boilers and hot water line to jail, valves. on 
fire line to main building, steam traps, etc. Overhauled feed pipes and pumps, 
repaired water gauge and cocks and leak in receiving tank, repaired and renewed 
radiator valves, etc. 

Borough Hall—Repaired safety valves and damper regulator, changed radiator 
in Bureau of Buildings, repaired radiator valves, repaired leak on manifold on 
boiler, leak in feed line, packed valves, repaired thermostat on hot water tank and 
made general repairs. Boilers overhauled and cleaned. 

St. Mary's Lyceum—Repaired leak in water column on boiler and leak in blow- 
off pipe, also leak in section of radiator, packed main stop valve on boiler, discon- 
nected and removed radiators and piping, and installed new heating system, new 
valves on radiators, etc. 

Interior Bath—Repaired leak in manifold on boiler, repacked reducing valve, 
repaired leak in feed line to hot water boiler, investigated cause of water being too 
hot at showers, measured and estimated capacity of both boilers, repaired ther- 
mostat and leaky valves on steam heads; also repaired steam coil connection on 
hot water tank. 

Town Hall, Newtown—Disconnected radiators and replaced same with new risers, 
changed gas pipes and fixtures, made all necessary repairs to boilers, put glands in 
stuffing box on main steam valves, repaired main stop valve, replaced broken stuffing 
box, fitted new ash pit doors and packed radiator valves. 

Town Hall, Flushing—Repaired leaky radiators throughout building, removed 
steam pipe ana angers for tinsmith, replaced same, removed radiator from hall 
and placed same in toilet with new risers and connections. New grates put in 
boilers and boilers cleaned. 

Town Hall, Jamaica—Covered steam pipes in basement, repaired water column 
and leaky radiator valves, cleaned and repaired boilers and valves. 

County Building, Jamaica—Made inspection to new heating system and minor 
repairs to radiator valves. 

Magistrates’ Court, Far Rockaway—Repaired discs on radiator valves, packed 
leaky steam valves, repaired leak in piping on boiler, on leaky valves and covered 
steam pipe under floor. 


TINSMITHING AND SHEET MeraL Work. 

Queens County Court House—Made brass mesh screens as protector for electric 
switch and bolted same to cement floor. Located and repaired leaks in roof, re- 
paired sheet metal skylights, repaired leaks on dome and flashings, painted around 
flag poles with roof cement, made galvanized iron leaders, drip pans for elevator 
shaft, took apart steel cabinet in District Attorney’s Office, took down and replaced 
letter boxes, made copper strainers for roof outlets, repaired copper gutters on main 
roof, sheet metal and loose braces on dome, repaired ash cans, snow shovels and 
other utensils in shop. 
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Borough Hall—Repaired copper utensils in Laboratory, repaired wrought iron 
gratings and ash cans. Took down old leaders and replaced same with new gal- 
vanized iron leaders and repaired around flag pole. 

Interior Bath—Made galvanized iron stopper and damper for boiler pipes, gal- 
vanized iron elbows for leaders. Repaired copper skylight and flashings. 

Town Hall, Newtoun—Repaired galvanized iron gutters and leaders, porch roof, 
ash cans, etc. 

Town Hall, Flushing—Formed and bended sheet metal and covered ceiling in 
cellar over boilers with same, as a protection against fire, repaired roof gutters and 
leaders, made large galvanized iron tank to hold oil, turpentine, etc., in store room, 
together with drip pans to place under same. epaired ash cans and other utensils. 

Town Hall, Jamaica—Repaired iron railings, leaks in roof, gutters and leaders, 
lined mansard main roof gutters, placed new tin flashings under slate, took down 
iron fence and removed same 12 feet north to property line, repaired and put up 
same. Building in rear of County Building, Jamaica. Repaired and painted gutters, 
took down and replaced galvanized iron leaders, painted tops of copings, with roof 
cement, repaired skylight, etc. 

Also made repairs to sprinkling carts for the Bureau of Highways. 


ELectricaL Work. 

Queens County Court House—Installed light on outside of basement entrance, 
requiring drilling through brick and stone wall, repaired and rewired fixture at rear 
entrance to Part 1 Court room, renewed circular zincs in batteries for bell system, 
installed marine switches and box in basement area, made repairs to push buttons 
and annunciator in elevator, adjusted contact clips, cleaned switch and panel board, 
removed old wire and installed new wite for three fixtures in main hall, created 
separate circuit and control for two wall and one stair landing fixtures on first floor 
hall, installed two new light outlets with fixtures in Clerk’s room of County Court, 
installed new cable for portable fixtures in vaults and new brushes and copper 
segments for elevator motor, new tension spring for starting lever and carbon plates. 

Borough Ilall—Removed wiring and conduit from testing machine motor, made 
necessary changes and reinstalled conduit and new fittings for reversing switch, 
repaired lighting fixtures in Bureau of Sewers, starting switch and motor on test 
machine, secured loosened contact plate on service board, installed wire for switch 
to control east lights in office of Division of Audit and Accounts, removed and 
reinstalled moulding cap and wiring on old line of this circuit, installed two desk 
fixtures in the office of the Secretary of the Borough, cleaned, set and maintained 
45 fan motors, made general repairs to motors connected with testing, tabulating, 
addressograph, graphleotype machines; also carpet cleaning motors, vapor arc lamps, 
electric furnace heating coils and general equipment of laboratory. Installed conduit, 
wiring, etc., for eight receptacle outlets, sub-feeder and a new six-circuit panel cut 
out for laboratory equipment, installed larger size wire in one of the old conduits 
to connect with laboratory. Changed the locations of two fixtures in the Bureau of 
Buildings. Removed old circuit from ceiling of basement, reinstalled new circuit 
for six outlets in metal moulding to replace same. 

Regularly inspected all wiring and cleaned panel and switch boards. 

Interior Bath—Removed ventilating motor from roof house to basement, re- 
paired and reset same. Regularly cleaned panel and switchboard and fixtures. 

St. Mary’s Lyceum—Inspected new electrical work in the Court room of the 
First District Municipal Court. 

Town Hall, Newtown—Changed location of push buttons, recharged batteries 
and laid out plans for new electric lighting system. 

Town Hall, Flushing—Repaired switch in basement, removed wiring conduit and 
fixtures to allow putting up fireproof ceiling in basement, repaired panel door lock, 
installed new floor outlet in office of Public Buildings and Offices, installed new 
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outlet, fixture and switch in new toilet, removed conduit fittings, etc., to permit the 
installation of toilet, and reinstalled same. Repaired carpet cleaning motors and 
cleaned panel and switch boards. 

Town Hall, Jamaica—Inspected and reported on new electrical installation, placed 
new lamps in all fixtures on first floor, repaired bell wiring in basement, removed 
fixtures, conduit wiring and fixtures from rear porch, toilet and rear hall to permit 
removal of partitions, reinstalled electrical equipment after alterations were made; 
cleaned panel and switch boards. 

Comfort Station, Jamaica—Reinstalled ventilating motor, secured starting box 
and protective cabinet, repaired fixtures in male compartment, fitted and installed 
lamp guards, cleaned panel and switch boards. 

Couaty Building and building occupied by the Janitor—Inspected and reported 
on new electrical work and installation in County Building, repaired, hung and con- 
nected temporary fixtures, removed temporary telephone wiring from outside wall 
of main building to connect temporary office of the County Clerk, installed conduit, 
wiring, fixtures, switches and cut out for seven outlets in building occupied by the 
Janitor. 

In addition to the above, attention has been paid to replacing burned-out lamps 
with new ones in all buildings under the Supervision of the Bureau. 


COMMENTS AND OBSERVATIONS. 


It is deplorable that the officials of a borough the size and importance of Queens 
should be housed in a building so eminently unfitted for the purpose as the present 
Borough Hall. 

Borough Hall, known as the Hackett Building, was erected in the year 1893. 
The building formerly occupying the property and used as a department store was 
destroyed by fire during the month of July, 1893. In order to erect and have a 
new building in readiness for the holiday trade, the present building was erected 
hurriedly. The department store venture was not a success, the business was closed 
out and the building unoccupied until leased by the City. As this building was never 
intended to be used as an office building, it has been a constant source of expense 
in making alterations, in a measure to meet the requirements of the President of 
the Borough and the Bureaus in his Department. 

Owing to the construction of the building it has been a difficult matter to, at 
least, keep it in a presentable condition, the old wood floors and partitions making it 
particularly unsafe in case of fire; and it is very difficult to keep it in a clean, 
sanitary condition, 

Nothing in the line of public buildings in this Borough is as greatly needed as 
a suitable Borough Hall, and it is to be hoped that the matter will be agitated until 
it is an accomplished fact. 

The Interior Bath in 8th Street, Long Island City, since its erection in the year 
1909 has been of great service to the people of that portion of the City. A 
movement was started some years ago to have an interior bath erected and maintained 
in College Point, the contention being that it is a factory district, with many small 
houses not provided with bathing facilities, and that it would be a great boon to 
many of the residents of that section. I am not in position to prove or disprove the 
merits of the contention, but if a public bath in that section would be of the same 
service as the Long Island City bath, the cost of same would be money wisely 
expended. 

Owing to the objections of the Board of Health as to the use of Free Floating 
Baths in the waters of the rivers adjacent to the City, the floating bath owned by 
this Borough has been disposed of. 

Arrangements are now in progress for the installation of an electric lighting 
system in the Town Hall, Newtown, which, with the completion of the installation 
now in progress in the Town Hall, Jamaica, will greatly add to the usefulness of 
these buildings. 
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TOPOGRAPHICAL BUREAU 


REPORT OF THE TOPOGRAPHICAL, BUREAU FOR THE YEAR ENDED 
DECEMBER 31, 1915. 


TENTATIVE Map, 


The approval by the Board of Estimate and Apportionment on December 23 
of the “Idlewild Map” marked the completion of the tentative map of the Borough. 
The complete tentative map of the Borough consists of fourteen separate units, viz., 
Long Island City, Maspeth, Ridgewood, Richmond Hill, Corona, Aqueduct, Jamaica, 
Far Rockaway, Rockaway Beach, Flushing, Hollis, Bayside, Black Stump and Idle- 
wild. They vary in the area comprehended from 1,000 acres to 8,460 acres. All, 
except the first six, are the work of this administration. 

Lithograph copies of each of these maps may be purchased at this office to a scale 
of 800 feet to the inch, and of all, except the first five, to a scale of 400 feet to the 
inch. The price for the smaller scale varies from 11 cents to 50 cents, for the larger 
scale from 60 cents to $1.60. 

Now that an official street and grade system has been designed and adopted for 
the entire Borough, it is incumbent upon real estate developers and promoters to 
subdivide their acreage in accordance therewith. No longer can they plead the absence 
of such a map as justification for laying out streets irreconcilable with a harmonious 
street system. Henceforth, their streets must conform with our tentative map, or 
they will not be recognized upon the final map. And that there may be no doubt as 
to the power of the City to control the subdivision of acreage into building lots, the 
Committee on City Plan is preparing a bill for introduction in the present Legislature 
which will make it obligatory upon real estate developers to submit their layouts to 
the proper City authorities for approval, before they can be filed with the County 
Clerk. 


FinaL Map. 


The progress of final map sections (atlas sheets) has proceeded apace. Twelve 
were approved by the Board of Estimate and Apportionment during the year, five 
are now before it waiting approval, six are now being draughted, ten computed and 
thirty-five surveyed. 

Of special final maps seven were approved by the Board of Estimate and Appor- 
tionment, thirteen are now before it waiting approval, two are now being draughted, 
nine computed and two surveyed. 


Street Openinc Marrers. 


The Statute Law, under which the City acquires property for street purposes, was 
materially amended by the 1915 Legislature. Heretofore, the evidence of value in 
street opening proceedings, and the assessment of the cost thereof, have been deter- 
mined solely by three Commissioners appointed by the Supreme Court. Under the 
new statute these matters will be determined by the Supreme Court, sitting without a 
jury, although the final abolition of the Commission method is not effective until 
January 1, 1917. 

Under the new statute, provision is made for partial payments to owners whose 
property the City takes prior to the completion of condemnation proceedings. 

The Board of Estimate and Apportionment has the power at any time in the 
progress of a proceeding to pass a resolution that title to any or all of the property 
being condemned shall vest in the City on a stated date. They exercise this power 
when the urgency of some improvement outweighs the interest charge that would 
accumulate between the date of vesting and the date of confirmation. 
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Heretofore, owners whose property the City has thus taken have had to wait the 
completion of the condemnation proceedings before they could collect their claims 
against the City. Hereafter, they may collect as much as 60 per cent. of their claim, 
as estimated by the City’s real estate experts, on application to the Board of Estimate 
and Apportionment following its resolution to vest. 

To forestall any question as to the legality of condemnation proceedings it had 
already instituted, the Board of Estimate and Apportionment passed resolutions for 
their reinstitution to conform with the new statute. Twenty-five Queens proceedings 
were thus affected, necessitating the amendment of the several maps of each proceed- 
ing to conform therewith. 

In the proceeding to acquire Queens Boulevard, all of the maps which the Topo- 
graphical Bureau is required to furnish have been completed. The final damage and 
the benefit maps were forwarded to the Corporation Counsel on March 31. 

Last year’s report mentioned that we proposed. printing the final damage and the 
benefit maps, instead of having them made by draughtsmen as heretofore. This 
method is now in operation, and is more than 50 per cent. cheaper than the old method. 

Since November, in accordance with your instructions, we have been selling to 
affected property owners blueprints of damage maps. This has proved a great boon 
to them, showing them exactly how their property is affected, and enabling them to 
plan the improvement of their property on the completion of the proceeding. The 
price of these prints is 5 cents a square foot on paper, 10 cents on cloth. 


GRADE CHARTS. 


On December 10 the Board of Estimate and Apportionment approved our first 
Grade Chart. The idea of preparing Grade Charts originated with this administra- 
tion. They are similar in the area which they comprehend, and the number by which 
they are designated, to the Final Section Maps. They officially fix the grade of 
streets at curb-line and house-line, and are intended to prevent the breaks which 
occur in these grades, when their reduction from the centre-line grades is left to 
private surveyors, using different formulas for their determination. 


CESSIONS. 


The law that changed the conduct of street opening proceedings, and provided for 
partial payments in vested proceedings, also changed the mode of ceding private 
property within street lines to the City. The old statute obligated the City to accept 
all street cessions, provided they carried to the center line of the street, regardless of 
whether they were to the City’s advantage or not. | 

Under the new statute the Board of Estimate and Apportionment has full power 
to accept or reject cessions and to fix the exemption from assessment that shall be 
accorded to the grantors of accepted cessions. ; 

For the guidance of owners desiring to cede the bed of their streets to the 
City the Board of Estimate and Apportionment has formulated a set of rules. Copies 
of these rules may be obtained upon application to this Bureau. 

The rule that most immediately concerns this Bureau is article 5, paragraph III., 
which reads: 


“The President of the Borough in which the property to be conveyed is 
located will, upon application from a grantor, prepare a technical description of 
the property for incorporation in the deed, providing that proper data is sub- 
mitted to him to show the relation of the bounding lines of the property to the 
street lines as laid out upon the City Map.” 


We are at all times ready and willing to aid owners, as directed by this rule, and 
to such further extent as may be in our power. 
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Oxp Recorps. 


At the time of last vear’s report, the prospect of our obtaining a copy of the old 
records of the several civil subdivisions of Queens extant prior to consolidation, was 
very bright. The Comptroller, in whose custody they are, in reporting against our 
request for an issue of special revenue bonds, wherewith to copy them, gave us to 
understand that the work would be done by and at the expense of his office. In fact, 
his office did make a start at their copying, but we have reason to believe that little 
progress has been made. 

The value of these records to us lies in the fact that they contain a wealth of 
information regarding the streets of the Borough. They instance cases of streets 
legally acquired by formal proceedings, now long ago forgotten, but essential of 
immediate knowledge, when contemplating improvement. In addition, they contain 
the evidences of street user, so important to quote to the Corporation Counsel, when 
we seek to establish the fact that the City has title to a street by easement or 
dedication. 

In plain words, it is necessary for us to be conversant with these old records 
that there may be no duplication of condemnation proceedings, and for the establish- 
ment of dedication, thereby avoiding the need of a legal opening proceeding. 


STREET OPENING Cost. 


‘An analysis of the administrative cost of the street opening proceedings in this 
Borough confirmed during the past five years shows the average cost of a total of 
107 proceedings to have been $1.39 per front foot, or $27.80 for a 20-foot lot. These 
figures do not include awards, which is an item that varies from nothing to thousands, 
depending on the damage done to buildings and other private property. ‘ 

The following tabulation gives the administrative cost, year by year, on which the 
above total average is based: 


Number of Average Cost Average Cost 
Year. Proceedings. Per Front Foot. Per 20-Foot Lot. 
OA te Se oo Cae So 3 ae an 16 $1.66 $33.20 
OI Sere cst can N, cote ice. 5 oes 24 1.06 21.20 
1 ee Oe, Sh aepeaoniae ee Torn ae 23 1.18 23.60 
[ROAR sige concn eeah leg tga eB Ra Pa 25 1.93 38.60 
HEAT e8 9 gd eran Nal Re CADRE a ie 19 LalS 23.00 


SuRSURFACE STANDARDIZATION. 


On the recommendation of the Budget Committee of the Board of Estimate and 
Apportionment, the former Bureau of Substructures and Franchises merged with the 
Topographical Bureau on January 1. Standard subsurface plans which assign fixed 
routes for the installation of sewer, water, gas, electric and other ducts have since 
been completed, and are now with the Board of Estimate and Apportionment for 
adoption, following which we will be able to control the installation of all subsurface 
structures. 

These plans have received the support of the public service corporations, whose 
ducts underlie the surface of streets, all of whom have shown a commendable spirit 
of co-operation that the baneful confusion which has followed promiscuous subsurface 
installations in the older Boroughs may be avoided in Queens. 


LHe PUBLIC, 


To better serve the interests of the public, and to promote the welfare of the 
Borough of Queens, we are always ready and willing to consider and to apply, where 
practicable, suggestions and criticisms by the public. And for the use of the public, 


97 


all the maps and information in the possession of this office are at their disposal. 
Lithograph copies of all the more important maps can be purchased at the nominal 
price fixed by the Board of Estimate and Apportionment; blueprints of the maps 
which have not been lithographed can be had for the cost of printing, or sketches 
can be made by anyone. All the information concerning street titles and the procedure 
for ceding and dedicating them to the City can also be had at this Bureau. 


OFFICE ORGANIZATION. 


The employees of the Topographical Bureau, on December 31, 1915, numbered 
109 technical men, 40 per diem men and a clerical force of 10—total, 159. The total 
cost for maintenance for the year 1915 was $234,170.86—$203,830.51 chargeable to the 
“ Budget ” or to “ Corporate Stock,” $1,100 to “ Special Revenue” bonds, and $29,240.35 
to Street and Park Opening Fund. 

A few words regarding the organization of the Topographical Bureau may 
facilitate a better understanding of the details contained in the following pages of the 
report. The work of this office falls naturally into three divisions: Division of the 
Borough Map, Division of Street Opening and Division of Substructures and Fran- 
chises. 

The duty of the Division of the Borough Map is, quoting from the Charter, 
“To prepare a map of that part of the territory embraced within the Borough, of 
which a map or plan has not heretofore been finally established and adopted”; the 
duty of the Division of Street Openings is to make the surveys and maps required by 
the Commissioners of Estimate and Assessment in street opening proceedings, and 
the duty of the Division of Substructures and Franchises is to survey and record all 
substructures in the streets of the Borough, and to be cognizant of all franchises 
affecting the Borough. 

For the economic and efficient prosecution of the work of the Bureau, each of 
these divisions is further subdivided as follows: 


Division oF THE BoroucH Map. 


Monumenting Corps-—Charged with all the surveys and field work incidental to 
the preparation of the final map and of the monumenting of the Borough. 

Computing Corps-—Charged with all the computations incidental to the preparation 
of the final map of the Borough. 

Draughting Corps—Charged with all the draughting incidental to the preparation 
of the final map of the Borough. 


DivIsIon OF STREET OPENINGS. 


Surveying Corps—Charged with all the surveys necessary to prepare the maps 
required by the Commissioners of Estimate and Assessment. 

Office Corps—-Charged with all the computations and draughting necessary to 
prepare the maps required by the Commissioners of Estimate and Assessment. 


DIvISION OF SUBSTRUCTURES AND FRANCHISES. 


Field Corps—Charged with a subsurface survey of the streets of the Borough. 

Office Corps—Charged with recording all the data and information relating to the 
subsurface of the streets of the Borough; with the assignment of subsurface space 
for the installation of improvements therein; with the approval of permits affecting 
the subsurface of the streets, and with the recording of all franchises affecting the 
Borough of Queens. 

In addition to the several corps mentioned above, there is a small corps engaged 
in gathering data, and in making reports on the legal status of the streets of the 
Borough. 
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DIVISION OF THE BOROUGH MAP. 


TENTATIVE Maps APPROVED BY THE BoArD OF ESTIMATE AND APPORTION MENT. 


“Tdlewild ’’—Bounded approximately by 128th Street, Rockaway Boulevard, 137th 
(Nicholas) Avenue, 172d (Golder) Street, 140th (Higbie) Avenue, 18lst Street 
(Dorwin Avenue), 143d Avenue (Harvard Boulevard), 183d Street (Erasmus 
Avenue), 144th (Mills) Avenue, 184th Street, North Conduit Avenue, 204th Street, 
South Conduit Avenue, Edgewood Street, Brookville Boulevard (Foster’s Meadow 
Road), Mayda Road, 147th Avenue, Rosedale Boulevard (Rosedale Avenue, Ocean 
Avenue), Hungry Harbor Road, the boundary line of The City of New York and 
Jamaica Bay. Approved December 23, 1915. 


Finat Sections (ATLAS SHEETS) APPROVED By THE BoArp OF ESTIMATE AND APPOR- 
TION MENT. 


*No. 30—Evergreen, bounded approximately by Cornelia Street, Cypress Avenue, 
Putnam Avenue, Forest Avenue, Putnam Avenue, Anthon Avenue, Hughes Street, 
Buchman Avenue, Catalpa Avenue, Fresh Pond Road, Cypress Hills Road, Slocum 
Street, Cooper Avenue, Dill Place, Alden Avenue, Cooper Avenue and Wyckoff 
Avenue (367 acres). Approved May 28, 1915. 

No. 48—College Point, bounded approximately by the East River, Lang Place, 
Eldorado Street, Villaview Road, Felicity Street, Boston Street, Haviland Street, 
Grover Avenue, Jameson Street, Inman Avenue, Lebanon Street, Kinney Avenue, 
Kelford Street and Mulford Avenue (106 acres). Approved December 23, 1915. 

No. 113—Union Course, bounded approximately by the Brooklyn Borough Line, 
Pitkin Avenue, 77th Street and its prolongation, South Conduit Avenue, 76th Street 
and Blake Avenue (15 acres). Approved June 25, 1915. 

No. 114—Aqueduct, bounded approximately by the Brooklyn Borough Line, Fair- 
field Avenue, Amber Street, Vandalia Avenue, Genesee Street, Dunham Avenue, 
Emerald Street, Egan Avenue, Forbell Avenue, and Farmington Street and its pro- 
longation (100 acres). Approved May 14, 1915. 

No. 116—Woodhaven, bounded approximately by 79th Street, Pitkin Avenue, 
85th (Perkins) Street, Liberty Avenue, 84th (West) Street, 102d Avenue (Shoe and 
Leather Street), 86th (Ferry) Street, 101st Avenue (Broadway), 88th Street (Park 
Place), 97th Avenue, 90th Street (Morris Avenue), 101lst Avenue (Broadway), 92d 
Street (Bigelow Place), 103d (Belmont) Avenue, Woodhaven (Flushing) Avenue, 
Rockaway Boulevard, 99th Street (Ocean Avenue), 109th (Park) Avenue, 98th 
Street (Oakley Avenue), Sutter Avenue, 95th Street, 133d Avenue, Woodhaven 
Avenue (Woodhaven Road), 135th Avenue, Pitkin Avenue, Whitelaw Avenue, North 
Conduit Avenue, 84th Street and 133d Avenue (367 acres). Approved December 23, 
1915. 

No. 124—Aqueduct, bounded approximately by 149th Avenue, Redding Street 
(Woodhaven Road), 135th Avenue, 95th Street, 133d Avenue, 96th Street, Sutter 
Avenue, Plattwood Avenue, 103d Street, Sutter Avenue, 109th Place, 133d (Higbie) 
Avenue, 112th (Chestnut) Street, 135th (Priscilla) Avenue, 111th Street (Greenwood 
Avenue), 150th Avenue, 110th Street, North Conduit Avenue (Old South Road), 
Hawtree Avenue (Deer Street), 155th (Dengler) Avenue, Bridgeton (Portland) 
Avenue, South Conduit Avenue, Woodhaven Avenue and North Conduit Avenue 
(367 acres). Approved December 23, 1915. 

No. 174—Ramblersville, bounded approximately by the Brooklyn Borough Line, 
Sheridan Avenue, Woodstock Street, Forbell Avenue, Egan Avenue, Sapphire Street, 
Dunham Avenue, Merrimac Avenue, Egan Avenue, Potomac Street, Flynn Avenue, 
Boyd Avenue, Grimm Avenue, Vineyard Avenue, Horstmann Avenue, Canal Avenue 
and Sheridan Avenue (237 acres). Approved May 14, 1915. 


*Reapproved. 
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No. 176—Ramblersville, bounded approximately by Michigan Avenue, Grimm 
Avenue, Woodhaven Avenue, Flynn Avenue, Killarney Avenue, Egan Avenue, Bridge- 
ton Avenue, Dunham Avenue, Delgado Street, Fairfield Avenue, Lizzard Street, Flynn 
Avenue, Klondike Street, Sheridan Avenue, Woodhaven Avenue and Horstmann 
Avenue (300 acres). Approved May 28, 1915. 

No. 177—Ramblersville, bounded approximately by Canal Avenue, Horstmann 
Avenue, Galveston Avenue and Sheridan Avenue (260 acres). Approved June 11, 
1915. 

No. 231—Far Rockaway, bounded approximately by Beach 32d Street, Dickens 
Avenue, Beach 29th Street North, Ocean Crest Avenue, Beach 25th Street, Cornaga 
Avenue, Beach 24th Street North, Bay Park Avenue, Dickens Avenue, Mott Avenue, 
Gaffrey Street, Beach 17th Street, Seagirt Avenue, Beach 19th Street, Ocean Prom- 
enade, Beach 22d Street, Seagirt Avenue, Beach 25th Street, Edgemere Avenue, 
Beach 28th Street, Deerfield Road, Beach 30th Street North, and Brookhaven Avenue 
(367 acres). Approved January 8, 1915. 

No. 313—Blissville, bounded approximately by Nassau River (Newtown Creek), 
Greenpoint Avenue, Review Avenue, and Thomas Street and its prolongation (53 
acres). Approved October 1, 1915. 

No. 314—Blissville, bounded approximately by Nassau River (Newtown Creek), 
Dutch Kills Basin, Ashburn Street, Skillman Avenue, Thomson Avenue, Van Dam 
Street, Nelson Avenue, Harold Avenue, Anable Avenue, Van Pelt Street, Greenpoint 
Avenue, Bradley Avenue, Howard Street, Review Avenue and Greenpoint Avenue 
(367 acres). Approved October 1, 1915. 


Finat Sections (AtLas SHEETS) BEFoRE THE BoArp or EstIMATE AND APPORTION- 
MENT PENDING APPROVAL. 


No. 1—Laurel Hill (reapproval). 
No. 188—Aqueduct. 

No. 189—Aqueduct. 

No. 216—Arverne. 

No. 227—Far Rockaway. 


FINAL SEcTIONS (ATLAS SHEETS) CERTIFIED BY THE BoARpD oF ESTIMATE AND APPOR- 
TIONMENT AND Firep at THis OFFICE. 


No. 30—Evergreen, bounded approximately by Cornelia Street, Cypress Avenue, 
Putnam Avenue, Forest Avenue, Putnam Avenue, Anthon Avenue, Hughes Street, 
Buchman Avenue, Catalpa Avenue, Fresh Pond Road, Cypress Hills Road, Slocum 
Street, Cooper Avenue, Dill Place, Alden Avenue, Cooper Avenue and Wyckoff 
Avenue. Filed October 22. 

No. 31—Evergreen, bounded approximately by the Brooklyn Borough Line, the 
Evergreen Branch of the Long Island Railroad and the Manhattan Beach Division 
of the Long Island Railroad. Filed March 25. 

No. 113—Union Course, bounded approximately by the Brooklyn Borough Line, 
Pitkin Avenue, 77th Street and its prolongation, South Conduit Avenue, 76th Street 
and Blake Avenue. Filed October 22. 

No. 114—Aqueduct, bounded approximately by the Brooklyn Borough Line, Fair- 
field Avenue, Amber Street, Vandalia Avenue, Genesee Street, Dunham Avenue, 
Emerald Street, Egan Avenue, Forbell Avenue and Farmington Street and its pro- 
longation. Filed October 22. 

No, 115—Aqueduct, bounded approximately by North Conduit Avenue, Boyd 
Avenue, Stanley Avenue, Oswego Street, Wortman Avenue, Niagara Street, Cozine 
Avenue, Kennebec Street, Fairfield Avenue, Iroquois Street, Vandalia Avenue, Sap- 
phire Street, Fairfield Avenue and the Brooklyn Borough Line. Filed March 25. 
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‘No. 125—Aqueduct, bounded approximately by Iroquois Street, Fairfield Avenue, 
Merrimac Avenue, Wortman Avenue, Boyd Avenue, South Conduit Avenue, Galveston 
Avenue, Cozine Avenue, Channel Street, Vandalia Avenue, Cohancy Avenue, Dunham 
Avenue, Killarney Avenue, Flynn Avenue, Woodhaven Avenue, Grimm Avenue, 
Potomac Street, Egan Avenue, Merrimac Avenue and Dunham Avenue. Filed 
March 25. 

No. 127—Dunton, bounded approximately by Passaic Street, Roanoke Avenue, 
Miriam Avenue, Liberty Avenue, Baker Avenue, Blanco Place, Van Wyck Avenue, 
Warburton Avenue, Atfield Avenue, Vistula Avenue, Warren Street, Ulster Avenue, 
Shoshone Street, Tuckahoe Avenue, Quehec Street and Suwanee Avenue. Filed 
March 25. 

No. 174—Ramblersville, bounded approximately by the Brooklyn Borough Line, 
Sheridan Avenue, Woodstock Street, Forbell Avertue, Egan Avenue, Sapphire Street, 
Dunham Avenue, Merrimac Avenue, Egan Avenue, Potomac Street, Flynn Avenue, 
Boyd Avenue, Grimm Avenue, Vineyard Avenue, Horstmann Avenue, Canal Avenue 
and Sheridan Avenue. Filed October 22. 

No. 231—Far Rockaway, bounded approximately by Beach 32d Street, Dickens 
Avenue, Beach 29th Street North, Ocean Crest Avenue, Beach 25th Street, Cornaga 
Avenue, Beach 24th Street North, Bay Park Avenue, Dickens Avenue, Mott Avenue, 
Caffrey Street, Beach 17th Street, Seagirt Avenue, Beach 19th Street, Ocean Prom- 
enade, Beach 22d Street, Seagirt Avenue, Beach 25th Street, Edgemere Avenue, Beach 
28th Street, Deerfield Road, Beach 30th Street North and Brookhaven Avenue. Filed 
March 25. 


Frnau Sections (ATLAS SHEETS) WiTH THE Boarp or ESTIMATE AND APPORTIONMENT 
FOR CERTIFICATION AND FILING, 


No. 313—Blissville, bounded approximately by Nassau River (Newtown Creek), 
Greenpoint Avenue, and Thomas Street. 

No. 314—Blissville, bounded approximately by Nassau River (Newtown Creek), 
Dutch Kills Basin, Ashburn Street, Skillman Avenue, Thomson -Avenue, Van Dam 
Street, Nelson Avenue, Harold Avenue, Anable Avenue, Van Pelt Street, Greenpoint 
Avenue, Bradley Avenue, Howard Street, Review Avenue and Greenpoint Avenue. 


FINAL SECTIONS (ATLAS SHEETS) IN CoURSE OF PREPARATION. 


Being surveyed— 


No. 49. College Point.... 60% completed. No. 138. Jamaica ......... 65% completed. 
No. 53. College Point.... 50% completed. No. 140. Baisley Pond.... 50% completed. 
No. 57. Whitestone ..... 50% completed. No.141. St. Albans....... 80% completed. 
No. 59. Whitestone ..... 50% completed. No. 142. St. Albans....... 20% completed. 
No. 60. Whitestone ..... 60% completed. No. 143. Hollis .......... 20% completed. 
No. 69. Whitestone ..... 90% completed. No. 144. Hollis .......... 20% completed. 
No. 70. Whitestone ..... 15% completed No. 148. Queens ......... 30% completed. 
No. 74. Whitestone ..... 50% completed. No. 161. Queens ......... 40% completed. 
NO SL) |atMaicde..is ars 3 10% completed. No.197. Belle Harbor.... 90% completed. 
RoGeG5:' Bayside t..os ts 60% completed. No. 198. Belle Harbor.... 80% completed. 
INO oO. DaySidey an ccltesiere 50% completed. No. 199. Neponsit ........ 80% completed. 
INoplZGs lamaicay eres. as 15% completed. No. 201. Belle Harbor.... 80% completed. 
Wo, 130, Jamaica *~(S2 “of INon2 Sa Flatitn el aan 75% completed. 

Hillside Ave.). 80% completed. No.219. Arverne ........ 80% completed. 
MozEaS HOSA: \iy.teae 5% completed. No.230. Edgemere ....... 75% completed. 
iar oA etd Ollisecus crate a. 40% completed. No. 232. Far Rockaway... 80% completed. 
Na toce-lamaicas «2 3e .) 55% completed. 


Being computed— 


No. 53. College Point.... 34% completed. No.120. Jamaica (S._ of 

No. 55. College Point... .100% completed. Hillside Ave.). 10% completed. 
No. 56. College Point.... 71% completed. No.121. Dunton ......... 75% completed. 
No. 57. College Point.... 13% completed. No.129. Jamaica (S. of : 
No. 60. College Point.... 5% completed. Hillside Ave.). 30% completed. 
No. 61. College Point.... 75% completed. No. 136. Cedar Manor.... 20% completed. 


Being draughted— 


No. 54. College Point....... Not started. No. 202. Rockaway Park.. 75% compieted. 
No. 127. Jamaica (Northerly INovZWesSeasides wena 75% completed. 

ORSON) Saanodaec Not started. No. 226. Far Rockaway...100% completed. 
Noml28slamatcanere eee ee Not started. 


SpecIAL FINAL MaAps APpRovED BY THE Boarp oF ESTIMATE AND APPORTIONMENT. 


Map establishing the lines and grades of South Street, from Waltham Street to 
New York Avenue. (T. B. No. 281.) Approved July 1. 

Map establishing the lines and grades of Yukon Avenue, from Thames Street to 
Baker Avenue. (T. B. No. 347.) Approved June 8. 

Map establishing the lines and grades of 166th Street, from Gilman Avenue to 
Hillside Avenue. (T. B. No. 459.) Approved May 14. 

Map establishing the lines and grades of 191st¢ Street, from Hillside Avenue to 
Palo Alto Avenue. (T. B. No. 480.) Approved March 5. 

Map establishing the lines and grades of Rocton Street, from Van Wyck Avenue 
to Roseville Avenue. (T. B. No. 500.) Approved June 25. 

Map establishing the lines and grades of 79th Street and 80th Street, from Sutter 
Avenue to Blake Avenue. (T. B. No. 519.) Approved May 28. 

Map establishing the lines and grades of Farmers Avenue, from 190th Street to 
99th Avenue. (T. B. No. 556.) Approved December 3. 


SpeciAL Finat Maps Brrore THE Boarp or ESTIMATE AND APPORTIONMENT PENDING 
APPROVAL. 


Map establishing the lines and grades of Jackson Avenue, from Cemetery Lane to 
City Boundary Line. Dater May 12, 1915. (T. B. No. 121.) 

Map establishing the lines of Puntine Street, from South Street to Cumberland 
Street. Dated May 1, 1912. (T. B. No. 300.) 

Map establishing a street system for the Queens-Hollis Section. Dated May 14, 
1914. (T. B. No. 452.) 

Map establishing the lines and grades of New York Avenue, from South Street to 
Baisley Avenue. Dated June 15, 1914. (T. B. No. 470.) 

Map establishing the lines and grades of Boerum Avenue, from Bayside Avenue 
to the Whitestone Division of the Long Island Railroad. Dated August 11, 1914. 
(T. B. No. 487.) 

Map establishing the lines and grades of New York Avenue, from Baisley Avenue 
to Rockaway Road. Dated August 21, 1914. (T. B. No. 490.) 

Map establishing the lines and grades of Grand Central Parkway, from Queens 
Boulevard to the Nassau County Line. Dated May 19, 1915. (T. B. No. 538.) 

Map establishing the lines and grades of Oberlin Street, from Mulford Avenue to 
Willets Point Road. Dated October 8, 1915. (T. B. No. 545.) 

Map establishing the lines and grades of Union Hall Street, from South Street to 
Brinkerhoff Avenue. Dated December 11, 1915. (T. B. No. 548.) 

Map establishing the lines and grades of 195th Street, from 98th Avenue to 99th 
Avenue. Dated December 11, 1915. (T. B. No. 574.) 
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Map showing the proposed lines and grades of Jamaica Bay Boulevard, from 
Sheridan Avenue to Rockaway Beach Boulevard. Dated August 16, 1915. (T. B. 
No. 577.) 

Map establishing the lines and grades of Winsted Avenue, from Jamaica Avenue 
to Liberty Avenue. Dated December 17, 1915. (T. B. No. 586.) 

Map establishing a Board Walk adjacent to the Long Island Railroad, between 
Laurel Hill Boulevard and Hobson Avenue. Dated November 19, 1915. (T. B. No. 
587.) 


SpeciAL Fryar Maps Certiriep BY THE BoARD oF EsTIMATE AND APPORTIONMENT, AND 
Firep at Tuts OFFICE. 


Map establishing the lines and grades of South Street, from Waltham Street to 
New York Avenue. (T. B. No. 281.) Filed September 17. 

Map establishing the lines and grades of Yukon Avenue, from Thames Street to 
Baker Avenue. (T. B. No. 347.) Filed March 30. 

_ Map establishing the lines and grades of 166th Street, from Gilman Avenue to 
Hillside Avenue. (T. B. No. 459.) Filed July 24. 

Map establishing the lines and grades of 191st Street, from Hillside Avenue to 
Palo Alto Avenue. (T. B. No. 480.) Filed June 10. 

Map establishing the lines and grades of Rocton Street, from Van Wyck Avenue 
to Roseville Avenue. (T. B. No. 500.) Filed September 17. 

Map establishing the lines and grades of 79th Street and 80th Street, from Sutter 
Avenue to Blake Avenue. (T.B. No. 519.) Filed July 24. 


SpectAL Frnat Mars Not CoMPLeren. 
Being surveyed— 
194th Street, from Jamaica Avenue to 109th Avenue; 198th Street, from Jamaica 
Avenue to Hollis Avenue, and 202d Street, from Jamaica Avenue to Hollis Avenue. 
(T. B. No. 540.) 
Ocean Parkway and proposed park from Beach 126th Street to 100 feet west of 
B. 141st Street. (T. B. No. 601.) 


Being computed— 

Poppenhausen Avenue, from Beechhurst Avenue to Bell Avenue. (T. B. No. 544.) 
Partially completed in final sections. 

Beach 71st Street, from Long Island Railroad to Amstel Boulevard. (T. B. No. 
550.) Waiting field work. 

Ulster’ Avenue, from Sutphin Road to Smith Street. (T. B. No. 553.) Started 
surveys, incomplete. 

Bell Avenue, from Broadway to Crocheron Avenue. (T. B. No. 554.) Waiting 
field work. 

Parkman Avenue, from Bell Avenue to Bulkhead Line of Little Neck Bay. 
(T. B. No. 558.) Not started. 

Elimination of Catch Basin and the establishment of one west of Norton Basin. 
(T. B. No. 559.) 50 per cent. completed. 

Jonathan Street, from Oakridge Avenue to Ridgeway Avenue. (T. B. No. 590.) 
Waiting field work. 

Freehold Street, from Ulster Avenue to Baisley Avenue. (T. B. No. 594.) 
Waiting field work. 

223d Street, from 110th Avenue to Hempstead Avenue. (T. B. No. 607.) 50 per 
cent. completed. 


Being draughted— 
Phraner Avenue, from South Street to Yukon Avenue. (T. B. No. 593.) 
Grand Central Parkway, inclusive of small parks. (T. B. No. 538.) Not started. 
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GRADE CHARTS APPROVED BY THE Boarp oF ESTIMATE AND APPORTIONMENT. 


No. 4. Woodside, bounded approximately by Gosman Avenue, Rostrom Avenue, 
Bliss Place, 16th Avenue, Patterson Avenue, 5th Street, Burnside Avenue, 9th Street, 
Jackson Avenue, 7th Street, Hayes Avenue, 6th Street, Stryker Avenue, 5th Street, 
Woodside Avenue and Middleburg Avenue. Approved December 10, 1915. 


GRADE CHARTS BEFORE THE BoArD OF ESTIMATE AND APPORTIONMENT PENDING APPROVAL. 
No. 10. Woodside. 


GRADE CHARTS IN CouRSE OF PREPARATION. 


No. 11. Woodside. 99 per cent. completed. 

No. 30. Evergreen. 65 per cent. completed. 

No. 110. Brooklyn Manor. 35 per cent. completed. 
No. 111. Woodhaven. 60 per cent. completed. 

No. 118. Richmond Hill. 5 per cent. completed. 
No. 119. Richmond Hill. Just started. 


ALTERATION Maps APPROVED BY THE BoARD or ESTIMATE AND APPORTIONMENT. 


Map altering the street system in the territory bounded by the Brooklyn Borough 
Line, Ashland Street, Benedict Avenue, Ferriss Street, Freedom Avenue, Ferriss 
Place, Clark Avenue and Jamaica Avenue. (T. B. No. 329.) Approved March 19. 

Map altering the grades of Mueller Street, from Clinton Avenue to Grand Avenue. 
(T. B. No. 368.) Approved January 8. 

Map establishing the lines and grades of Aurelia Place, from Newtown Avenue 
to Flushing Avenue. (T. B. No. 407.) Approved April 30. 

Map altering the lines of Audley Street, from Beverley Road to the Long Island 
Railroad. (T. B. No. 409.) Approved January 8. 

Map altering the lines and grades of Polk Avenuc, from Junction Avenue to Tie- 
mann Avenue. (T. B. No. 424.) Approved June 11. 

Map altering the grades in the territory bounded by Liberty Avenue, Huntington 
Street, Digby Street, Liberty Avenue, Hudson Street, Pitkin Avenue, Genesee Street, 
Sutter Avenue, North Conduit Avenue and the Brooklyn Borough Line. (T. B. No. 
425.) Approved March 19. 

Map altering the lines of Larue Place, from Way Avenue to Waldron Street. 
(T. B. No. 426.) Approved February 5. 

Map altering the lines of Christie Street, from Alstyne Avenue to Waldron Street. 
(T. B. No. 427.) Approved February 19. 

Map altering the grades of Rodman Street, from Otis Avenue to 5lst Street. 
(T. B. No. 428.) Approved February 5. 

Map closing Trains Meadow Road, from Hayes Avenue to Baxter Avenue; Barter 
Avenue, from Trains Meadow Road to Leverich Avenue, and Leverich Avenue, from 
Baxter Avenue to Elmhurst Avenue. (T. B. No. 429.) Approved July 1. 

Map altering the grades of Grand Avenue, from Steinway Avenue to Eleventh 
Avenue. (T. B. No. 430.) Approved March 19. 

Map altering the lines of Fulton Street, from Herald Avenue to Bedford Avenue. 
(T. B. No. 436.) Approved April 1. 

Map establishing the lines and grades of Chickering Place, from Mitchell Avenue 
to Alice Place. (T. B. No. 452.) Approved March 5. 

Map establishing the lines and grades of Nassau Avenue, from Grand Street to 
Corinth Street. (T. B. No. 453.) Approved July 1. 

Map altering the grades of Beddard Street, from Parsons Avenue to Percy Street. 
(T. B. No. 455.) Approved February 26. 
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Map altering the lines and grades of Grand Avenue, from 33d Street to 40th 
Street. (T. B. No. 457.) Approved May 14. 

Map altering the grades of California Avenue, from Jaggar Avenue to McDonald 
Street. (T. B. No. 460.) Approved March 19. 

Map altering the lines of Schurz Avenue, from Ditmars Avenue to Berrian Ave- 
nue. (T. B. No. 461.) Approved February 19. 

Map altering the grades of Broadway, at Eighth Street. (T. B. No. 465.) Ap- 
proved April 1. 

Map altering the grades of Steinway Avenue, from Wolcott Avenue to Ditmars 

Avenue. (T. B. No. 466.) Approved June 11. 

Map altering the grades of Van Alst Avenue, from 13th Street to South Jane 

Street. (T. B. No. 467.) Approved April 1, 1915. 

Map altering the grades of Toledo Street, from Gerry Avenue to Ivy Street. 

(T. B. No. 468.) Approved June 11. 

Map altering the lines of Proctor Street, from St. Germans Street to Edsall Ave- 

nue. (T. B. No. 469.) Approved June 11. 

Map altering the grades of Firth Avenue, from Whitlock Avenue to Dorothy 

Place. (T. B. No. 471.) Approved June 11. 

Map establishing the street lines and grades along the Lutheran Cemetery Branch 

of the Brooklyn Rapid Transit, from.the Brooklyn Borough Line to Metropolitan 
Avenue. (T. B. No. 476.) Approved June 25. 

Map altering the lines of Justice Street, from Broadway to Junction Avenue. 

(T. B. No. 478.) Approved November 12. 

Map correcting a block dimension of Burrough Avenue, between Railroad Avenue 
and Garfield Street. (T. B. No. 484.) Approved June 25. 

Map reducing the width of Broadway, from Baxter Avenue to Queens Boulevard. 
(T. B. No. 488.) Approved April 30. 

Map altering the lines of Brevoort Street, from Cuthbert Place to Metropolitan 
Avenue. (T. B. No. 494.) Approved July 1. 

Map altering the grades of Queens Boulevard, from Grand Street to Hillside 
Avenue. (T. B. No. 495.) Approved November 12. 

Map altering the grades of Nelson Avenue, from Hulst Street to Madden Street. 
(T. B. No. 496.) Approved March 5. 

Map establishing the lines of the streets crossing the Long Island Railroad (Mon- 
tauk Division), between Forest Park and Jamaica Avenue. (T. B. No. 497.) Ap- 
proved April 30. 

Map altering the lines of Lawn Avenue, Freedom Avenue and McCormick Avenue, 
from Roanoke Avenue to Liberty Avenue. (T. B. No. 498.) Approved December 3. 

Map establishing the lines of Liberty Avenue, from Blakely Street to Carlisle 
Street. (T. B. No. 499.) Approved April 16. 

Map altering the grades of Franklin Place, from Kissena Road to Macdonald 
Street. (T.B. No. 501.) Approved October 1. 

Map altering the lines of Calamus Avenue, from Carroll Place to Fisk Avenue. 
(T. B. No. 505.) Approved October 15. 

Map showing a change in the lines of Willets Point Road, from Roosevelt Avenue 
to Parsons Avenue. (T. B. No. 506.) Approved December 10. 

Map reducing the width of Lambertville Avenue, from Sutphin Road to Merrick 
Road. (T. B. No. 508.) Approved April 1. 

Map closing the streets across and near the Main Line of the Long Island Rail- 
road, between Fifth Street and Medford Street. (T. B. No. 509.) Approved April 1. 

Map altering the grades of Seventh Avenue, from Grand Avenue to Flushing 
Avenue. (T. B. No. 510.) Approved October 1. 

Map altering the lines and grades of Rombouts Place, from Polk Avenue to 
Broadway. (T..B. No. 512.) Approved June 25. 
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Map altering the grades of Sutphin Road, from Rocton Street to Rockaway 
Boulevard. (T. B. No. 514.) Approved July 1. 

Map altering the lines of Calamus Avenue, from Grand Street to Woodhaven 
Avenue. (T.B. No. 516.) Approved October 15. 

Map altering the grades of 124th Street, from Jamaica Avenue to 89th Avenue. 
(T. B. No. 521.) Approved October 15. 

Map altering the lines of 80th Street, from Liberty Avenue to Pitkin Avenue. 
(T. B. No. 523.) Approved May 28. 

Map altering the grades of 129th Street, from Jamaica Avenue to 91st Avenue. 
(T. B. No. 526.) Approved October 15. 

Map altering the lines of Elmhurst Avenue, from Broadway to Judge Street. 
(T. B. No. 533.) Approved October 15. 

Map showing a change in the street system within the territory bounded by Fisk 
Avenue, Fairbanks Avenue, 18th Street, Woodside Avenue, 19th Street, Queens Boule- 
vard and Adam Street. (T. B. No. 557.) Approved November 12. 

Map altering the grades of 97th Street and 98th Strect, from 97th Avenue to 
103d Avenue. (T.B. No. 561.) Approved October 15. 

Map altering the grades of Ulster Avenue, from Smith Street to Westchester 
Avenue; of Westchester Avenue, from Ulster Avenue to 117th Avenue; of 117th 
Avenue, from Westchester Avenue to Dearborn Avenue, and of Dearborn Avenue, 
from 117th Avenue to the Nassau County Line. (T. B. No. 563.) Approved No- . 
vember 12. 

Map altering the lines of Corona Avenue, from Junction Avenue to Alstyne Ave- 
nue. (T. B. No. 566.) Approved November 1. 

Map altering the grades of 40th Street, from Jackson Avenue to Alstyne Avenue. 
(T. B. No. 571.) Approved October 1. 

Map altering the lines and grades of Banks Avenue, from Astoria Avenue to 
Ditmars Avenue. (T. B. No. 575.) Approved December 10. 

Map altering the lines and grades of Woodside Avenue, from Middagh Street to 
Broadway. (T. B. No. 576.) Approved December 23. 

Map altering the grades of Lambertville Avenue, from Newark Street to New 
York Avenue, and of Smith Street, from Brinkerhoff Avenue to Ulster Avenue. 
(T. B. No. 592.) Approved November 9. 


ALTERATION Maps BeroreE THE Boarp oF ESTIMATE AND APPORTIONMENT PENDING 
APPROVAL. 


Map establishing the pier and bulkhead lines of Newtown Creek, Maspeth Creek, 
Dutch Kills Creek, East River, Bowery Bay and Flushing Bay. (T. B. No. 308.) 

Map altering the grades of Rene Place, from Grandview Avenue to Metropolitan 
Avenue. Dated February 11, 1913. (T. B. No. 348.) 

Map altering the grades of Rawson Street, from Foster Avenue to Queens 
Boulevard. Dated April 5, 1913. (T. B. No. 362.) 

Map altering the grades of Purves Street, from Jackson Avenue to Thomson 
Avenue. Dated April 16, 1913. (T. B. No. 366.) 

Map altering the grades of Dutch Kills Street, from Jackson Avenue to the Long 
Island Railroad. Dated May 3, 1913. (T.B. No. 374.) 

Map establishing the lines and grades of Old Elmhurst Avenue, from Roosevelt 
Avenue to Junction Avenue. Dated November 8, 1913. (T. B. No. 412.) (Referred 
to the Board’s Chief Engineer April 1, 1915.) 

Map shifting the lines of Prime Street, from Hewitt Avenue to Allen Street. 
Dated November 25, 1913. (T. B. No. 416.) (Referred to Borough President Feb- 
ruary 20, 1914.) 

Map altering the grades of Ashland Street, from Diamond Street to Freedom 
Avenue. Dated January 14, 1914. (T. B. No. 433.) 
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Map showing four parcels of land at Clark Street, to be acquired for a sewer 
easement. Dated March 10, 1914. (T. B. No. 440.) 

Map altering the United States Bulkhead Line from Beach 116th Street to the 
Rockaway Beach Division of the Long Island Railroad. Dated April 17, 1914. (T. B. 
No. 448.) 

Map eliminating Frederick Street, from Garrison Avenue to Creek Street. Dated 
May 28, 1914. (T. B. No. 462.) (Referred to Borough President March 26, 1915.) 

Map altering the lines of Columbine Avenue, from Laurel Hill Boulevard to 
Montgomery Avenue. Dated May 9, 1914. (T. B. No. 463.) 

Map eliminating Lurting Street, from Card Place to Corona Avenue. Dated July 
1, 1914. (T.B. No. 475.) (Referred to Committee on City Plan Sept. 17, 1915.) 

Map altering the grades of Trout Street, from Borden Avenue to Newtown 
Creek. Dated July 2, 1914.. (T. B. No. 477.) 

Map altering the lines of Vermont Avenue, from Highland Boulevard to Tappen 
Terrace. Dated September 19, 1914. (T. B. No. 479.) (Referred to the Board’s 
Chief Engineer May 14, 1915.) 

Map altering the lines of 44th Street and 45th Strect, from Sackett Street to 
Roosevelt Avenue. Dated August 5, 1914. (T. B. No. 482.) 

Map reducing the width of Junction Avenue, from Burnside Avenue to Corona 
Avenue. Dated August 13, 1914. (T. B. No. 483.) 

Map altering the lines and grades of Berlin Avenue and of Debevoise Avenue, 
from Borden Avenue to Newtown Creek. Dated June 29, 1914. (T. B. No. 485.) 

Map reducing the width of Maure Avenue, from Jamaica Avenue to Jerome Ave- 
nue. Dated September 17, 1914. (T. B. No. 492.) 

Map altering the lines and grades of Yellowstone Avenue, from Colonial Avenue 
to Queens Boulevard. Dated Sept. 24, 1914. (T. B. No. 493.) 

Map altering the lines of Opdyke Street, from Alburtis Avenue to Corona Ave- 
nue. Dated December 15, 1914. (T. B. No. 503.) 

Map establishing the lines of Park Lane, from Myrtle Avenue to Hamilton Place. 
Dated December 16, 1914. (T. B. No. 504.) 

Map altering the grades in the territory bounded by Barclay Street, Wolcott Ave- 
nue, Fourth Avenue, Flushing: Avenue and Hoyt Avenue. Dated February 18, 1915. 
fel wes Nare507 =) 

Map altering the lines and grades of Rockaway Boulevard, from Nebraska Ave- 
nue to the Conduit. Dated May 29, 1915. (T. B. No. 511.) 

Map altering the grades of Mueller Street, from Fisk Avenue to Borden Avenue. 
Dated March 1, 1915. (T. B. No. 513.) 

Map altering the lines of Sutphin Road, from Shelton Avenue to Jamaica Ave- 
nue. Dated April 12, 1915. (T. B. No. 515.) 

Map altering the grades of Fourth Street, from East Avenue to Van Alst Avenue. 
Dated April 15, 1915. (T. B. No. 518.) 

Map altering the grades of Haydock Street, from Franconia Avenue to Cali- | 
fornia Avenue. Dated April 19, 1915. (T. B. No. 520.) 

Map altering the lines of Seventh Street, from Stryker Avenue to the Long Island 
Railroad. Dated April 20, 1915. (T. B. No. 522.) 

Map altering the grades of Baxter Avenue, from Ithaca Street to Roosevelt Ave- 
nue. Dated April 30, 1915. (T. B. No. 524.) 

Map altering the grades of 10lst Street, from 95th Avenue to 101st Avenue. 
Dated May 1, 1915. (T. B. No. 525.) 

Map altering the lines and grades of Metz Avenue, from Fisk Avenue to 19th 
Street. Dated July 3, 1915.. (T. B. No. 530.) 

Map altering the grades of Boerum Avenue, from Amity Street to Marston 
Avenue. Dated July 15, 1915. (T. B. No. 532.) 


107 


Map closing Seventh Street, at the Long Island Railroad, for a length of 25 
feet. Dated June 23, 1915. (T. B. No. 535.) 

Map altering the lines of Woodhaven Avenue, from Atlantic Avenue to Rockaway 
Boulevard. Dated August 25, 1915. (T. B. No. 536.) 

Map altering the lines and grades of Sutphin Road, from Arlington Terrace to 
Rockaway Boulevard. Dated December 22, 1915. (T. B. No. 537.) 

Map altering and establishing the lines and grades of Jamaica Avenue, from 
Lefferts Avenue to Cliffside Avenue. Dated October 9, 1915. (T. B. No. 539.) 

Map altering the lines of Borden Avenue, from Broad Street to Clermont Avenue. 
Dated September 28, 1915. (T. B. No. 547.) 

Map showing a change in the street system in the territory bounded by Fisk Ave- 
nue, Calamus Avenue, Decker Street, Grand Street, La Forge Street and Falkner 
Street. Dated November 19, 1915. (T. B. No. 549.) 

Map altering the street lines in the territory bounded by Beach 25th Street, Fern- 
side Place, Camp Place, White Street, Elk Place, Beach 20th Street, Ocean Frome- 
nade, Beach 24th Street and Seagirt Avenue. Dated October 11, 1915. (T. B. No. 
sfapile)) : 

Map showing a change in the street system in the territory bounded by Ridgewood 
Place, Copeland Avenue, McComb Place, Edsall Avenue, Central Avenue, Speer 
Street, Greme Avenue, Morton Avenue, Hosack Street, Weisse Avenue, Central Ave- 
nue, Metropolitan Avenue, Woodhaven Avenue, Emily Place, Orville Street, Tilden 
Place, Woodhaven Avenue, Olivia Place, Paulina Place, Woodhaven Avenue and 
Myrtle Avenue. Dated Sept. 19, 1915. (T. B.. No. 555.) 

Map altering the lines of Juniper Avenue, from Caldwell Avenue to Helen Place, 
Dated September 29, 1915. (T. B. No. 560.) 

Map altering the grades of 109th Street, from Atlantic Avenue to 101st Avenue. 
Dated May 28, 1915. (T. B. No. 562.) : 

Map altering the grades of 87th Avenue, at 110th Street. Dated May 29, 1915. 
(T. B. No. 564.) 

Map altering the lines of 49th Street, from Astoria Avenue to Polk Avenue. 
Dated July 29, 1915. (T. B. No. 565.) 

Map altering the lines of Whittier Place, from Woodside Avenue to Grout Ave- 
nue. Dated September 24, 1915. (T. B. No. 570.) (Referred to Board’s Chief Engi- 
neer and Borough President December 10, 1915.) 

Map altering the grades of Adriatic Street, from Collins Avenue to Mary Street. 
Dated July 9, 1915. (T. B. No. 572.) 

Map adjusting and correcting eight block dimensions in the territory bounded by 
Decatur Street, Forest Avenue, Summerfield Street, Myrtle Avenue, Dill Place, Char- 
lotte Place, Millwood Avenue, Sylvan Street, St. Felix Avenue and Cypress Avenue. 
Dated July 14, 1915. (T. B. No. 573.) 

Map establishing the lines of Collins Avenue, across the Long Island Railroad. 
Dated September 30, 1915. (T. B. No. 579.) 

Map altering the grades of Amity Street, from Boerum Avenue to Murray 
Street. Dated October 1, 1915. (T. B. No. 580.) 

Map showing a change in the street system in the territory bounded by Grand 
Street, Nagy Street, Nassau Avenue, Griffenberg Street, Caldwell Avenue, Navy 
Street, Jansen Avenue, Mazeau Street, Whitlock Avenue and Bittman Street. Dated 
October 7, 1915..-( Tu Bi aNos Sal.) 

Map showing a change in the street system in the territory bounded by Junction 
Avenue, South Railroad Avenue, Louona Avenue, Corona Avenue, Sothern Avenue 
and Alstyne Avenue. Dated December 7, 1915. (T. B. No. 582.) 

Map eliminating the lines of Saull Street, from Cromelin Street to Hammel Ave- 
nue. Dated October 18, 1915. (T. B. No. 583.) 
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Map altering the grades in the territory bounded by Reeder Place, Maurice Ave; 
nue, Broadway, Corona Avenue, Roach Place, St. James Street, Neil Place, South 
Railroad Avenue, Gay Street, Corona Avenue, Junction Avenue, Gerry Avenue, Field 
Place, Martense Street and Queens Boulevard. Dated October 28, 1915. (T. B. No. 
589. ) 

Map altering the grades of Anable Avenue, from Jackson Avenue to the Long 
Island Railroad. Dated December 6, 1915. (T. B. No. 596.) 

Map altering the lines of Liberty Avenue, from Church Street to Lefferts Avenue. 
Dated November 12, 1915. (T. B. No. 597.) 

Map altering the grades of Harvard Avenue, from Hillside Avenue to Candor 
Street. Dated December 21, 1915. (T. B: No. 603.) 


ALTERATION Maps CertTiFIED By THE Boarp oF Estimate AND APPORTIONMENT, AND 
FILED AT THIS OFFICE. 


Map altering the street system in the territory bounded by the Brooklyn Borough 
Line, Ashland Street, Benedict Avenue, Ferriss Street, Freedom Avenue, Ferriss 
Place, Clark Avenue and Jamaica Avenue. (T. B. No. 329.) Filed June 25. 

Map establishing the lines and grades of Rostrom Avenue, and of Amityville Ave- 
nue. (T. B. No. 359.) Filed March 30. 

Map altering the grades of Ziegler Avenue, from Jackson Avenue to State Street. 
(TB. Nes363-) ekiled March 25. 

Map altering the grades of Mueller Street, from Clinton Avenue to Grand Ave- 
Ciew (UNG Coon) Liled Marchi 30, 

Map altering the lines of Puritan Avenuc, from Burns Avenue to Queens Boule- 
vard. (T. B. No. 399.) Filed March 25. 

Map altering the grades of Carolin Street, from Foster Avenue to Barnett Ave- 
nue. (T. B. No. 402.) Filed March 25. 

Map establishing the lines of Aurelia Place, from Newtown Avenue to Flushing 
Avenue. (T. B. No. 407.) Filed July 24. 

Map altering the lines of Audley Street, from Beverley Road to the Long Island 
Railroad. (T. B. No. 409.) Filed March 30. 

Map establishing a crown in 42d Street, between Sigel Avenue and Schurz Ave- 
nue. (T. B. No. 417.) Filed March 25. 

Map altering the grades of Kingsland Avenue, from 42d Street to Luydig Street. 
(T. B. No. 420.) 

Map altering the grades of Astoria Avenue, from Eighth Avenue to Steinway 
Avenue. (T. B. No. 423.) Filed March 25. 

Map altering the lines and grades of Polk Avenue, from Junction Avenue to Tie- 
mann Avenue. (T. B. No. 424.) Filed October 1. 

Map altering the grades in the territory bounded by Liberty Avenue, Huntington 
Street, Digby Street, Liberty Avenue, Hudson Street, Pitkin Avenue, Genesee Street, 
Sutter Avenue, North Conduit Avenue and the Brooklyn Borough Line. Ne B. No. 
425.) Filed June 10. 

Map altering the lines of Larue Place, from Way Avenue to Waldron Street: 
(T. B. No. 426.) Filed April 14. 

Map altering the lines of Christie Street, from Alstyne Avenue to Waldron 
Street. (T. B. No. 427.) Filed May 24. 

Map altering the grades of Rodman Street, from Otis Avenue to Fifty-first 
Street. (T. B. No. 428.) Filed April 14. 

Map closing Trains Meadow Road, from Hayes Avenue to Baxter Avenue; Barter 
Avenue, from Trains Meadow Road to Leverich Avenue, and Leverich Avenue, from 
Baxter Avenue to Elmhurst Avenue. (T. B. No. 429.) Filed October 1. 

Map altering the grades of Grand Avenue, from Steinway Avenue to Eleventh 
Avenue. (T.B. No. 430.) Filed June 10. 
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Map altering the lines of Fulton Street, from Herald Avenue to Bedford Avenue. 
(T. B. No. 436.) Filed June 25. * 

Map reducing the width of 46th Street, from Astoria Avenue to Roosevelt Avenue. 
(T. B. No. 438.) Filed March 25. 

Map establishing the lines and grades of Chickering Place, from Mitchell Avenue 
to Alice Place. (T.B. No. 452.) Filed June 10. 

Map establishing the lines and grades of Nassau Avenue, from Grand Street to 
Corinth Street. (T. B. No. 453.) Filed October 22. 

Map altering the grades of Beddard Street, from Parsons Avenue to Percy 
Street. (T. B. No. 457.) Filed Sept. 17. 

Map altering the grades of California Avenue, from Jaeger Avenue to Macdonald 
Street. (T. B. No. 460.) Filed June 10. 

Map altering the lines of Schurz Avenue, from Ditmars Avenue to Berrian Ave- 
nue. (T. B. No. 461.) Filed May 24. 

Map altering the grades of Broadway, at Eighth Street. (T. B. No. 465.) Filed 
June 25. 

Map altering the grades of Steinway Avenue, from Wolcott Avenue to Ditmars 
Avenue. (T. B. No. 466.) Filed Sept. 17. 

Map altering the grades of Van Alst Avenue, from 13th Street to South Jane 
Street. (T. B. No. 467.) Filed June 25. 

Map altering the grades of Toledo Street, from Gary Avenue to Ivy Street. 
(T. B. No. 468.) Filed Sept. 17. 

Map altering the lines of Proctor Street, from St. Germans Street to Edsall Ave- 
nue. (T. B. No. 469.) Filed Sept. 17. 

Map altering the grades of Firth Avenue, from Whitlock Avenue to Dorothy 
Place. (T. B. No. 471.) Filed Sept. 17. 

Map altering the lines of Corona Avenue, from Broadway to Maurice Avenue. 
(TB Non 47Za) seHiled mane. 

Map altering the lines of Corona Avenue, from Alstyne Avenue to Hanover Ave- 
nue. (T. B. No. 473.) Filed March 25. 

Map establishing the street lines and grades along the Lutheran Cemetery Branch 
of the Brooklyn Rapid Transit, from the Brooklyn Borough Line to Metropolitan 
Avenue. (T.B. No. 476.) Filed October 1. 

Map altering the grades of Decatur Street, from Irving Avenue to Wyckoff Ave- 
nue. (1. Be No. 461) -Piled@ann72 

Map correcting a block dimension of Burrough Avenue, between Railroad Avenue 
and Garfield Street. (T. B. No. 484.) Filed Sept. 17. 

Map altering the lines of Bayreuth Street, from Murray Street to Dutchess 
Street. (T. B. No. 486.) Filed March 30. 

Map reducing the width of Broadway, from Baxter Avenue to Queens Boule- 
vard. (T. B. No. 488.) Filed July 24. 

Map altering the lines of Brevoort Street, from Cuthbert Place to Metropolitan 
Avenue. (T. B. No. 484.) Filed October 22. 

Map altering the grades of Nelson Avenue, from Hulst Street to Madden Street. 
(T. B. No. 486.) Filed June 10. 

Map establishing the lines of the streets crossing the Long Island Railroad 
(Montauk Division) between Forest Park and Jamaica Avenue. (T. B. No. 497.) 
Filed July 24. 

Map establishing the lines of Liberty Avenue, from Blakely Street to Carlisle 
Street. (T. B. No. 499.) Filed June 25. 

Map altering the grades of Franklin Place, from Kissena Road to Macdonald 
Street. (T. B. No. 501.) Filed December 3. 

Map reducing the width of Lambertville Avenue, from Sutphin Road to Merrick 
Road. (T. B. No. 508.) Filed April 30. 
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Map closing the streets across and near the Main Line of the Long Island Rail- 
road, between Fifth Street and Medford Street. (T. B. No. 509.) Filed July 24. 

Map altering the grades of Seventh Street, from Grand Avenue to Flushing Ave- 
nue. (T. B. No. 510.) Filed December 3. 

Map altering the lines and grades of Rombouts Place, from Polk Avenue to Broad- 
way. (PP. By No. 512.) Filed October 22. 

Map altering the grades of Sutphin Road, from Rocton Street to Rockaway 
Boulevard. (T. B. No. 514.) Filed October 1. 

Map altering the line of 80th Street, from Liberty Avenue to Pitkin Avenue. (T. 
B. No. 523.) Filed July 24. 

Map altering the grades of 40th Street, from Jackson Avenue to Alstyne Avenue. 
(T. B. No. 571.) Filed December 3. 


ALTERATION Maps witH THE Boarp oF ESTIMATE AND APPORTIONMENT FOR CERTIFICA- 
TION AND FILING. 


Map altering the lines of Justice Street, from Broadway to Junction Avenue. 
(T. B. No. 478.) 

Map altering the lines of Calamus Avenue, from Carroll Place to Fisk Avenue. 
Crs BaNe: 505.) 

Map altering the lines of Calamus Avenue, from Grand Street to Woodhaven 
Avenue. (T. B. No. 516.) 

Map altering the grades of 124th Street, from Jamaica Avenue to 89th Avenue. 
Gia hocNos 521°) 

Map altering the grades of 129th Street, from Jamaica Avenue to 91st Avenue. 
CEB. No. 526:) 

Map altering the lines of Elmhurst Avenue, from Broadway to Judge Street. 
Git. 2 NO) 7533.) 

Map showing a change in the street system within the territory bounded by Fisk 
Avenue, Fairbanks Avenue, 18th Street, Woodside Avenue, 19th Street, Queens 
Boulevard and Adam Street. (T. B. No. 557.) 

Map altering the grades of 97th Street and of 98th Street, from 97th Avenue to 
103d Avenue. (T. B. No, 561.) 

Map altering the grades of Ulster Avenue, from Smith Street to Westchester 
Avenue; of Westchester Avenue, from Ulster Avenue to 117th Avenue; of 117th Ave- 
nue, from Westchester Avenue to Dearborn Avenue, and of Dearborn Avenue, from 
117th Avenue to the Nassau County Line. (T. B. No. 563.) 

Map altering the lines of Corona Avenue, from Junction Avenue to Alstyne Ave- 
nue (bs B. No. 566.) 

Map altering the grades of Lambertville Avenue, from Newark Street to New 
York Avenue, and of Smith Street, from Brinkerhoff Avenue to Ulster Avenue. (T. 
B. No. 592.) 


ALTERATION Maps Not CompLetep. 
Being surveyed— 
Chichester Avenue, from Cedar Avenue to Hamilton Avenue, and from Napier 
Avenue to Greenwood Avenue. (T. B. No. 606.) 


Being computed— 

Old Astoria Road, from Maspeth Avenue to Maurice Avenue. (T. B. No. 528.) 
Waiting field work. 

Woodill Street, from Falkner Street to Grand Street. (T. B. No. 541.) Held up. 

Lincoln Avenue and First Street, from Skillman Avenue to Woodside Avenue. 
(T. B. No. 542.) Waiting field work. 

Old Bowery Bay Road, from Second Avenue to Hazen Street. (T. B. No. 543.) 
Waiting field work. 
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Woodhaven Avenue, from Jamaica Avenue to Forest Park. (T. B. No. 546.) 
Preliminary work done. 

Juniper Swamp Section... (T. B. No, 567.) Well advanced. 

Forest Street, from Lee Avenue to Lenox Avenue. (T. B. No. 591.) Waiting 
field work. 

Melvina Place, from Clinton Avenue to Maspeth Avenue. (T. B. No. 604.) Wait- 
ing field work. 


Being draughted— 

Jaggar Avenue, from Underhill Avenue to Sanford Avenue. (T. B. No. 527.) 
Not started. 

Archer Place extension, from Van Wyck Avenue to Dora Street. (50 per cent. 
completed.) Abandoned. 

Rockaway Park grade changes. (T. B. No. 531.) Not started. 

Juniper Avenue, from. Marion Avenue to Nora Place. (T. B. No. 534.) 50 per 
cent. completed. 

Penelope Street, from Queens Boulevard to Long Island Railroad. (T. B. No 
552.) 50 per cent. completed. 

Ridgewood Avente, from Elderts Lane to Jamaica Avenue. (T. B. No. 569.) 
90 per cent. completed. 

Maspeth Avenue, from Marabel Avenue to puke Street. (T. B. No. 584.) To 
be incorporated with Willow Avenue. (T. B. No. 605.) 

Borough Line change at Highland Park, to conform with chapter 410, Laws of 
1915. (T. B. No. 585.) Not started. 

Atlantic Avenue, from Vanderveer Avenue to Herald Avenue. (T. B. No. 588.) 
To be incorporated with Ridgewood Avenue. (T. B. No. 569.) 

’ Beach One Hundred and Seventeenth Strect, from Jamaica Avenue to Atlantic 

Avenue. (T. B: No. 599.) Not started. 

Cooper Avenue, from Dill Place to Slocum Street. (T. B. No. 602.) Not started. 

Willow Avenue, from Grand Avenue to Flushing Avenue. (T. B. No. 605.) To 
include Maspeth Avenue. (T. B. No, 587.) 

Lambertville Avenue, from Spangler Street to Merrick Road. (T. B. No. 608.) 
75 per cent. completed. 

Netcong Avenue, from Rocton Street to Chichester Avenue. (T. B. No. 609.) 
Not started. 


REMONUMENTING TO CoNFoRM witH Apoprep ALTERATION Maps—CoMPLETED. 


Map altering the street system in Corona, bounded by North Railroad Avenue, 
Way Avenue, Corona Avenue, Opdyke Street, 51st Street, Corona Avenue, Rodman 
Street, Otis Street, Orontes Street, Marlowe Avenue, Lewis Avenue, Sothern Avenue, 
Gerry Avenue, Marlowe Avenue, Corona Avenue and Louona Avenue. (T. B. No. 
530.) 

_ Map altering the lines of Queens Boulevard, from Van Loon Place to Caldwell 
Avenue. (T. B. No. 350.) 

Map altering the lines of Corona Avenue, from Provost Street to Radcliff Street. 
(fT: Be No.-356.) 

Map altering the lines of Calamus Avenue, from Delafield Street to Grand Street. 
(T. B. No. 389.) 

Map altering the lines of Clermont Street, from Maspeth Avenue to Fresh Pond 
Road. (T. B. No. 406.) 

Map altering the lines of Stanhope Street, from Amory Avenue to Metropolitan 
Avenue. (T. B. No. 411.) 

Map altering the lines and grades of Maspeth Avenue, from Maurice Avenue to 
Clermont Avenue. (T. B. No. 413.) 
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Map altering the width of Swtphin Road, from Rocton Street to Rockaway 
Boulevard. (T. B. No. 439.) 

Map altering the lines of Spangler Street and of Smith Street, from Lambert- 
ville Avenue to Ulster Avenue. (T. B. No. 447.) 

Map reducing the width of Lambertville Avenue, from Sutphin Road to Merric 
Road. (T. B. No. 508.) 

Section No. 30. 

Map altering the street system between the Brooklyn Borough Line and Freedom 
Avenue, and between Jamaica Avenue and Forest Park. (T. B. No. 329.) 

Map altering the lines of Audley Street, from Beverly Road to the Long “Island 
Railroad. (T. B. No. 409.) 

Map reducing the width of Forty-sixth Street, from Astoria Avenue to Roosevelt 
Avenue. (T. B. No. 438.) 

Map altering the lines of Maywood Street, from Carlisle Street to Medford 
Street. (T. B. No. 491.) 

Map altering the street system in the Juniper Swamp Section. (T. B. No. 567.) 

Map altering the lines of Puritan Avenue, from Burns Avenue to Queens Boule- 
vard. (T.B. No. 399.) 

Map altering the lines of Brevoort Street, from Cuthbert Place to Metropolitan 
Avenue. (T. B. No. 494.) 


REMONUMENTING TO CONFORM WITH ADOPTED ALTERATION Maprs—Nor CoMPLeteD. 


Map altering the grades, of Grand Avenue, from 33d Street to 40th Street. (T. B. 
No. 457.) 

Map establishing the lines and grades of Nassau Avenue, from Grand Street to 
Corinth Street. (T. B. No. 453.) 

Map altering the lines of Proctor Street, from St. Germans Street to Edsall 
Avenue. (T. B. No. 469.) 

Map altering the lines and grades of Corona Avenue, from Alstyne Avenue to 
Hanover Avenue. (T. B. No. 473.) 

Map reducing the width of Broadway, from Baxter Avenue to Queens Boulevard. 
(T. B. No. 488.) 

Map altering the lines and grades of Woodside Avenue, from Middagh Street to 
Broadway. (T. B. No. 576.) 


DIVISION OF STREET OPENING. 


Srreet OPENING ProcEEDINGS APPROVED BY THE BoarD or ESTIMATE AND APPORTION- 


MENT. 
“Young Strect—Hunterspoint Avenue to Review Avenue................... Jans 8 
*Corona Avenue—Hampton Street to Rodman Street..................0008 Jane °S 
*Liberiy Avenue—Brooklyn Borough Line to Van Wyck Avenue........... Feb. 5 
*Bayreuth Street—Parsons Avenue to Dutchess Street.................2085 Feb. 5 
Theodore Street—-Astoria Avenue to the East River...............-.c000- Apia L 
*Lambertville Avenue—Sutphin Road to Merrick Road.................... Apr. 1 
Seventy-ninth Strect—Liberty Avenue to Vienna Avenue.................. June 25 
Eightieth Street—Atlantic Avenue to Liberty Avenue...................... June 25 
+Theodore Street—Astoria Avenue to the East River.n....... 0.2 eee eee eee July 1 
+Seventeenth Street—Queens Boulevard to Jackson Avenue................ julye 1 
+Mitchell Avenue—Whitestone Avenue to Dunsing Street.................. July 1 
+Connorton Avenue—Parsons Avenue to Dunsing Street.................. iaky el 
+Thirty-third Street—Roosevelt Avenue to Jackson Avenue............... July 1 
+Case Sireet—Elmhurst Avenue to Roosevelt Avenue... .........0s.00ee0. July 1 


*Amended proceeding. 
+Reinstituted to conform with new street opening law (chapter 606, Laws 1915). 
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{Fisk Avenue—Queens. Boulevard to, Broadway. ...:..... ck. os. dene deere July 


(St. Felix Avenue—Cooper Avenue to Charlotte Place..................... July 
*Whitlock Avenue—Brown Place to Nassau Avenue:...........-....e++08 July 
*Homan Avenue—Division Avenue to Calamus Avenue..................:- July 
Netcong Avenue—Chichester Avenue to Rocton Street................... July 
*Archer Street—Van Wyck Avenue to Branford (Street... 4... 42.2 eee July 
*4shland Street—Cypress Hills Cemetery to Myrtle Avenue; Birch Street to 

Spruce Street; North Curtis Avenue to Metropolitan Avenue......... July 
7Seneca Avenue—Brooklyn Borough Line to De Kalb Avenue; Summerfield 

Street to<St.’ HelisxeJA venues, Asc aont ake tec steer iae O  ee Oct. 
+Kew Gardens Road—Union Turnpike to Iris Place....................... Oct. 
Woodside Avenue—skillman Avenue to Broadway:......2.....-...4..++6. Oct. 
+tOpdyke Street—Alburtis Avenue to Tiemann Avenue..................--- Oct. 
*Broadway—Newtown Road to Queens Boulevard...............2...e088- Oct. 
Sheridan Avenue—Flynn Avenue.to Spring Creek......................2. Oct: 
tElderts Lane—Jamaica Avenue to Atlantic Avenue..... 6 setters eee hE eee Oct. 
+Bayreuth Street—Parsons Avenue to Dutchess Street...................- Oct. 
+Burrough Avenue—Borden Avenue to Woodside Avenue................. Oct. 
+Caspian Street—Andrews Street to Metropolitan Avenue.................. Oct. 
tZeidler Street—Andrews Street to Metropolitan Avenue.................. Oct. 
+King Place—Caspian Street to Metropolitan Avenue. .5....0.-...20000--e @ce 
tJay Avenue—Willow Avenue to Mueller Street...................+...2.-: Oct 
+Marston Avenue—Murray Street to Dunsing Street.................-00+- Oct. 
+Dunsing Street—Marston Avenue to Matthew Place...................... Oct. 
{Matthew Place—Dunsing Street to Hoogland Street.................,-..: Oct. 
+Milton Street—Flushing Avenue to Grand: Street. 25 2-12.45. seas eee Oct. 
TNinths Street—Broadway to Jacksons Asemiuce-asnee cries cree ae ie eee Oct. 
tTenth: Street—Broadway to Jackson Avenues... 0... .sseaeadel eee eae Oct. 
+Peel Street—Broadway to HayessAvenues 2. desks ceoes nn Oct. 
+Radcliff Street--Waldron Street to 300 feet west of Flushing River....... Oct. 
+Strong Street—Waldron Street to 300 feet west of Flushing River........ Oct: 
+St. James Street—Maurice Avenue to Broadway... ones s sees aeeieeeens Oct. 
+Corona Avenwe—-Maurice Avenue to Broadway..............+:s-0s-+ eee Oct. 
+Seventeenth Avenue—Winthrop Avenue to Berrian Avenue............... Oct. 
+Van Pelt Street—-Borden Avenue to Skillman Avenue.................... Oct. 
{Whitney Sireet—Academy Street to Crescent Street............0..cseese Oct. 
tWillow Avenuwe—Grand Street to Columbine Avenue..................... Ock 
+Meadow Street—Varick Avenue easterly 162 feet, and from Scott Avenue 

to Metropolitan: “Awen ues sae tetas. repair cal lear Oct. 
+Stagg Street—Varick Avenue to Stewart Avenue; Scott Avenue to Onder- 

donk Avene cece ee ae ee an ene crea oe cli aie teen ana Oct. 
+Scholes Street—Onderdonk Avenue to 110 feet west of Scott Avenue...... Oct. 
+Meserole Street—Stewart Avenue to Old Creek—Onderdonk Avenue to 70 

feet west sof sScott sAventiesae ane secre careers Chm eon ceeds oats ae Oct. 
+Randolph Strecei—Varick Avenue to Seneca Aveniie.....-.......5..<1-s00s Oct. 
+tGarden Avenue—Johnson Avenue to Randolph Street..................... Oct. 
+Twelfth Sireet—Fillmore Avenue to the East River................+000% Nov. 
+Ziegler Avenue—Bayreuth Street to Willets Point Road.................. Noy. 
{Lake Street—Junction Avenue to Alburtis Avenue...................00. Dec. 
+Banta, Sireet—Van Dine Street to, junction Avenue: is..2 oy... sect Dec. 
+Schroeder Place—Queens Boulevard to Woodside Avenue................ Dec. 
*Seventy-ninth Street—Liberty Avenue to Wortman Avenue............... Dec. 
*Fightieth Street—Atlantic Avenue to Liberty Avenue..................... Dec. 


*Amended proceeding. 


— — pe pe 


+Reinstituted to conform with new street opening law (chapter 606, Laws 1915). 
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STREET Opentnc Mars Approvep BY THE Boarp or ESTIMATE AND APPORTION MENT. 


*Liberty Avenue—Brooklyn Borough Line to Van Wyck Avenue (Rule and 
WAMIACS) MPT T MATa dn erle tal halal a ae MeN Te clot ens ial weleleleeele aieie's,s 
*Corona Avenue—Hampton Street to Rodman Street (Rule and Damage).. 
*VYoung Street—Hunters Point Avenue to Review Avenue (Rule and 
LOREM YEE) vn Meus Mba tat ciateecttar Sie Rie ekoeraorea ace © Ghd Ses eae ae 
Columbine Avenue—Laurel Hill Boulevard to Queens Boulevard (Rule and 
ID EMES IY “eb eet an htow apo tantoobce ¢ U7 bkmeM nee aio cen ease ae ae eee 
Campion Strect and Sutphin Road—Jamaica Avenue to Archer Street; Hill- 
side Avenue to Jamaica Avenue; L. J. R. R. to Rockaway Boulevard 
(See Home Tl Shall 727 IDE MeOie bo 6 conc eho bos ths Ghee Re Deo a Bee en mE ne- 
Huntington Street—Liberty Avenue to Digby Street (Rule and Damage).. 
Adriatic Street—Collins Avenue to Fresh Pond Road (Rule and Damage). 
Ulster Avenue—Smith Street to Westchester Avenue (Rule, Damage and 
JARO 6 meric OS Gein patito ln OIG ORG ie ac Beceem 
Westchester Avenue—Ulster Avenue to 117th Avenue (Rule, Damage and 
TEARCIEVED «ce hen ce asad ito SIN wr ECL MONIC SIG Circ) oan a ag 
One Hundred and Seventeenth Avenue—Westchester Avenue to Dearborn 
Aenea vniulen Wamarexand! PEOMLE liek aisles Suis ede. due eeesele news es 
Dearborn Avenue—117th Avenue to City Line (Rule, Damage and Profile). 
Brinkerhoff Avenue—Smith Street to Spangler Street (Rule, Damage and 
cent d bead OO aM ME SP eras SG, 8 od See Sac alain, coos elOe etal sea lia da se ares ojetbears 
Spangler Street—Lambertville Avenue to Brinkerhoff Avenue (Rule, Dam- 
ACCRA Rit CULE enaee teri esses oss: VATA De A: ee Nee 
Smith Street—Brinkerhoff Avenue to Ulster Avenue (Rule, Damage and 


eee gn CE ETE roves debe hc hale saa gmcdla Hida leclos whew ie ace oe 
*Lambertville Avenue—Sutphin Road to Merrick Road (Rule, Damage and 

[ERSTE aes ea oo ake aon ER ee ee 
Huntington Street—Liberty Avenue to Digby Street (Profile)............ 
Campion Street—Jamaica Avenue to Archer Street............ (Sections 1) 
Sutphin Road—Hillside Avenue to Jamaica Avenue.......... and 2 


re ha Rk: to Rockaway Bouleyard..0. 6.02... . | Proale. | 

Fisk Avenue—Queens Boulevard to Broadway (Rule and Damage)........ 
Thirty-third Street—Roosevelt Avenue to Jackson Avenue (Rule and Dam- 
APKE)). 3 3 65 Eig, Soeeld ote BIRO OR cite bis Gln e OER eaaeices GRRE Cee ar, ear wen ee are 
Case Street—Elmhurst Avenue to Roosevelt Avenue (Rule and Damage).. 
Mitchell Avenue—Whitestone Avenue to Dunsing Street (Rule and Dam- 
NORE) ° 0 oleh Sey SEEK Rae ab coINA See Gah: Cc Ge ee er CP te ee 
Connorton Avenue—Parsons Avenue to Dunsing Street (Rule and Dam- 
BROW Vn 2B BORON ive 18-08 Luan) © Beet NCIS Oy Benes Chr He CRN PS ice re en 
Opdyke Street—Alburtis Avenue to Tiemann Avenue (Rule and Damage).. 
Jay Avenue—Willow Avenue to Mueller Street (Rule and Damage)...... 
Kew Gardens Road—Union Turnpike to Iris Place (Rule and Damage)... 
Burrough Avenue—Borden Avenue to Woodside Avenue (Rule and Dam- 
EERE) e atnere dia oS OCLs EMS Cade OD Oe Oe rn ree ee rene 
Willow Avenue—Grand Street to Columbine Avenue (Rule and Damage).. 
Milton Street—Flushing Avenue to Grand Street (Rule and Damage)...... 
Whitney Street—Academy Street to Crescent Street (Rule and Damage).. 
Bayreuth Street—Parsons Avenue to Dutchess Street (Rule and Damage).. 
Caspian Street—Andrews Street to Metropolitan Avenue (Rule and Dam- 
Ae Ne nee Se ee eee eM OR. al a ale hte oe Ree Deere whee 
Zeidler Street—Andrews Street to Metropolitan Avenue (Rule and Dam- 
GE) MP Ret seed hia rye or MCT ee ATER THOM ehe oy 31.5 vas beoriaanl ch bona oer hae pleads STR IME 


*Supplementary Maps. 
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King Place—Caspian Street to Metropolitan Avenue (Rule and Damage).. 
Radcliff Street-—Waldron Street to 300 feet west of Flushing River (Rule 
and Damage) 


@) 0:0! ¢, @ 010; 68) é \e\50. @ 0 (0. 0 “e (ele 16116 #16) 0110) ie © laiiei [eee je (© se.168 18 We fee 8 6) Picere je lnloup winds 


Strong Street—Waldron Street to 300 feet west of Flushing River (Rule. 


atid Damage) i.e tits Sa a is erase ee eee ae acai aiteh declare ae on ne ct 
Ditmars Avenue—Old Bowery Bay Road to 43d Street (Rule and Damage) 
Ninth Street—Broadway to Jackson Avenue (Rule and Damage) 
Tenth Street—Broadway to Jackson Avenue (Rule and Damage) 
Peel Street—Broadway to Hayes Avenue (Rule and Damage)............ 
Seventeenth Street—Winthrop Avenue toa Berrian Avenue (Rule and Dam- 


2,0) 18 100)» om 1) 9 


BE) ee Several OS Se oa ev SARE arta 
Seneca Avenue—Brooklyn Borough Line to DeKalb Avenue (Rule and 
Damage) “cy omic aa paw! Seteoa eins oe = ue doeleiete s aleye a ee US eer 
Seneca Avenue—Summerfield Street to St. Felix Avenue (Rule and Dam- 
ADO) oie Say aia alevedapalelle elarduete ariel haynes beka cot ich cones unten ie as ann ghee nee eee 


Van Pelt Street—Borden Avenue to Skillman Avenue (Rule and Damage) 
Corona Avenue—Broadway to Maurice Avenue (Rule and Damage) 
St. James Street—Broadway to Maurice Avenue (Rule and Damage)...... 
Seventeenth Street—Queens Boulevard to Jackson Avenue (Rule and Dam- 
AGE) Satk kis ae LE ee tee ane Gene ae Sse Ba dow ah cee Waele Snr ars 
St. Felix Avenue—Cooper Avenue to Charlotte Place (Rule)........... 
Elderts Lane—Jamaica Avenue to Atlantic Avenue (Rule and Damage)... 
Marston Avenue—Murray Street to Dunsing Street (Rule and Damage).. 
Dunsing Street—Marston Avenue to Matthew Place (Rule and Damage).. 
Matthew Place—Dunsing Street to Hoogland Street (Rule and Damage).. 
Ziegler Avenue—Bayreuth Street to Willets Point Road (Rule and Dam- 
age 


6 0,8 6 0 00.0 6. 0. of'e e's 10,0 © ae. @ 8s, seo 0.0 6 >) ole 10/(0 ae fel aie! ©» (oie) oso 416 onl)e Nelle..e Ve le ie (leas 10) oni tafe eS 


STREET OPENING SURVEYS COMPLETED. 


Adriatic Street—Collins Avenue to Fresh Pond Road. 
Sutphin Road—Long Island Railroad to Rockaway Boulevard. 
Huntington Street—Liberty Avenue to Digby Street. 
Brinkerhoff Avenué—Smith Street to Spangler Street. 
Spangler Street—Brinkerhoff Avenue to Lambertville Avenue. 
Smith Street—Brinkerhoff Avenue to Ulster Avenue. 
Thirty-third Street—Roosevelt Avenue to Jackson Avenue. 
Case Street—Elmhurst Avenue to Roosevelt Avenue. 
Seventeenth Street—Queens Boulevard to Jackson Avenue. 
Fisk Avenue—Queens Boulevard to Broadway. 

Connorton Avenue—Parsons Avenue to Dunsing Street. 
Mitchell Avenue—Whitestone Avenue to Dunsing Street. 
Theodore Street—Astoria Avenue to the East River. 
Suburban Street—Epsilon Place to Myrtle Avenue. 
Copeland Avenue—Myrtle Avenue to Proctor Street. 
Central Avenue—Edsall Avenue to Woodhaven Avenue. 
*St. Felix Avenue—Cooper Avenue to Charlotte Place. 
Netcong Avenue—Chichester Avenue to Rocton Street. 
Eightieth Street—Atlantic Avenue to Liberty Avenue. 
Seventy-ninth Street—Liberty Avenue to Vienna Avenue. 
Archer Street—Van Wyck Avenue to Branford Street. 


* Amended to conform with amendment to the proceeding. 
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Nov. 


Nov. 


Nov. 
Novy. 
Nov. 
Nov. 
Nov. 


Nov. 
Nov. 
Nov. 
Nov. 


Nov. 
Novy. 


Nov. 
Nov. 
Novy. 
Nov. 
Nov. 
Novy. 


Rute Maps CoMPLETED AND FoRWARDED TO THE BoARD oF ESTIMATE AND APPORTION- 


MENT FOR APPROVAL, Peet, 
Smith Street—Brinkerhoff Avenue to Ulster Avenue..............0..s00e } 
Brinkerhoff Avenue—Smith Street to Spangler Street..................05. L «2,400 
Spangler Street—Brinkerhoff Avenue to Lambertville Avenue............ | 
Adriate Street—Collins Avenue to Fresh Pond Road. 2... 2.5... cc cece ees 1,125 
Huntington Sireet—Liberty Avenue: to Digby Street.......600.3. lec eec ep es 666 
Ulster Avenue—Smith Street to Westchester Avenue..............c cee eens | 


One Hundred and Seventeenth Avenue—Westchester Avenue to Dearborn $ 17,000 


ee Mreia ees Ea PAP ema A yd ts SUNN he Dee SETAC Sot zh, Givin cidade seal Gedichte | 

Dearborn Avenue—117th Avenue to the City Line...................-20008 } 
*Young Street—Review Avenue to Hunterspoint Avenue........ RMR isis ther PSS RY) 
*Bayreuth Street—Parsons Avenue to Dutchess Street................. cece 2,530 
Thirty-third Street—Jackson Avenue to Roosevelt Avenue...............0.. 2,825 
Case Sitréeci—Roosevelt Avenue to Elmhurst. Avenue.....5..-..5...0..00.00% 73 
Radcliffe Stree-—Waldron Street to Hewitt Avenue..............00000e eens 5,645 
Strong Sireci—_- Waldron Street-to Hewitt Avenue... 2... 6c. s este eee 5,780 
isk Avenue—Oueens. Boulevard to Broadway. v.02. coke. ceves wee cctv 3,019 
*Lambertuille Avenue—Sutphin Road to Merrick Road..................-+0 3,700 
~ Mitchell Avenue—Whitestone Avenue to Dunsing Street...................- 5,045 
Connorton Avenue—Parsons Avenue to Dunsing Street..............05.... 4.430 
Netcong Avenue—Chichester Avenue to Rocton Street...................0-- 200 
+Thirty-third Street—Jackson Avenue to Roosevelt Avenue...............-.- 2,825 
+Case Sireet—Roosevelt Avenue to Elmhurst Avenue...............0.0-eeee 73 
+Fisk Avenue—Queens Boulevard to Broadway........-..ccccceeseccsceees 3,019 
+Seventeenth Avenue—Flushing Avenue to Potter Avenue.................. 1,855 
*Van Pelt Sireet—Borden Avenue to Skillman Avenue.....-:.......06..055 S725 
Whitney Street—Academy Street to Crescent Street........... 000 e cece ees LidZ 
+Radcliff Street—Waldron Street to 300 feet west of Flushing River........ 5,600 
+Strong Street—Waldron Street to 300 feet west of Flushing River.......... 5,700 
lake Streer—)unctioneAventie tovAlburtis Aventies. 2.50 5.4. se oes ce, co ele 2,060 
BOM treet-—= Vall Wine street tonjimction Avenue. 0.25 sctascseaiclncs we onl cca 930 
TOpayre Street—Corona, Avenue to Tiemann Avenue.....0.......-.2..-5-05 1,679 
+Burrough Avenue—Borden Avenue to Woodside Avenue................0045 5,730 
$St James Street—Maurice Avenue to Broadway.............cssss ec ceeseeee 960 
"Corona Avenwe—Maurice Avenue to Broadway... o..cecccs wes casein deeees 630 

: {Brooklyn Borough Line to DeKalb Avenue............ ) 
pSeneca Avenue—) summerfield Sfreetuton ota welix eAsventien wan ee es: 1,440 
thew Gardens Road—Union Turnpike to. Iris: Place....5...05...0.0.000.000. 0% 2,500 
{Caspian Street—Andrews Street to Metropolitan Avenue.................. 1,584 
*Zeidler Street—Andrews Street to Metropolitan Avenue.................25. 41) 
{King Place—Caspian Street to Metropolitan Avenue.............. se eee eee 200 
+Schroeder Place—Queens Boulevard to Woodside Avenue................+: 1,112 
ior lace—apshing Avenue. to. broad ptrect oo. Wik etal. see's lees kie luetes 840 
+Marabel Avenue—Maurice Avenue to Maspeth Avenue................000e0: 1,850 
+Clermont Avenue—Maurice Avenue to Hebbard Avnue..................++ 4,300 
+Hampton Street—Baxter Avenue to Kingsland Avenue..................-. 2,640 
+Glean Street—Baxter Avenue to Kingsland Avenue.............. cee eee 2,850 
+Ditmars Avenue—Old Bowery Bay Road to 43d Street..................-- 8,380 
+Van Cott Avenue—Grand Street to Maurice Avenué................00..0008 1,600 


*Amended to conform with amendment to the proceeding. 
yAmended to conform with proceeding as reinstituted to be within the purview 
of new street opening law (chapter 606), Laws 1915. 
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jJames Streei—Rkust-otreet to Flushing sAyventuesemnt seis eet cane eee eee 
Jay Avenue—Willow Avenue to Mueller Street............2........:--000 
+Milton Streci—Plushing, Avenue to Grand Sirecty. 22. 4:22. 7.ken ee eee 
+ Ninth, Sireet—Broadway to: Jackson) Avenue. ccm) iirc ciate cere eeaenae 
7lenth Streei—Broadway to Jackson Aventie aac ris eae 
Peel Street—broadway, ton layes\ AVventier nse eel cient tele een 
1 hweljtn Siveet—lillmore Avenue to the, Bast River qa. een 
Sixth Sitreet—sitryker Avenite to) seventh) Street. a. ee eee ence eee 
+Seventh Street—Jackson Avenue to 150 feet south of Stryker Avenue 
+Eighth Street—Woodside Avenue to Jackson Avenue 
+Willow Avenue—Grand Street to Columbine Avenue 
+Marston Avenue—Murray Street to Dunsing Street..................:..-- 
~Dunsing Street—Marston Avenue to Matthew Place 
\Matihew Place—Dunsine Street to Hloogland Street sence 
+Bayreuth Street—Parsons Avenue to Dutchess Street 
+Corona Avenue—Hampton Street to Rodman Street 
*St. Felix Avenue—Cooper Avenue to Charlotte Place......:............... 
Seventeenth Street—Queens Boulevard to Jackson Avenue 
Theodore Street—Astoria Avenue to the East River 


# te) 0s] .aisn el ef ee kei a alse 's hep oi elated im 


|e 6 9 fe @ 6 66 w 0 8» ie wie e 


ce © 6m e Jee) v.16. ©) © 16 oe) wa \8)'e se) w. feyiey ects 


Rute Mars Nor Comptetep. 


Sutphin Road—Hillside Avenue to Jamaica Avenue, Long Island Railroad 

to Rockaway Boulevard. Section 3 and 4, 20 per cent. completed...... 
Campion Street—Jamaica Avenue to Archer Street..................0-0000 05 
Suburban Street—Epsilon Place to Myrtle avenue. 15 per cent. completed.. 
Copeland Avenue—Myrtle Avenue to Proctor Street. 15 per cent. completed.. 
Central Avenue—Edsall Avenue to Woodhaven Avenue. 15 per cent. com- 

pleted 


© 0 650 0 we 6 0 0 9) (0 6 © 0 0 ve © 0 019% 4.0 © 6 0! 6 6 ‘a 00) (0 0116) 16 1010 116) #110) ow elie (u) 6 (6) ee (Bre. (e\.@) 6\re) Sie) sl enenm 


Sothern Avenue—Queens Boulevard to Lurting Street. Not started........ 
Firth Avenue—Grand Street to Metropolitan Avenue. Not started........ 
Lowell Avenue—Metropolitan Avenue to Woodhaven Avenue. Not started.. 
Alden Avenue—Long Island Railroad to Pansy Street. Not started........ 
Fresh Pond Road—Myrtle Avenue to 200 feet south of Anna Place. Not 

Cth go ¢ er aE rn HG a Tie ia ciao dow Gabo aoomuioC oc: 
Thew Avenue—Corinth Avenue to Satterlee Avenue. Not started.......... 


Rockaway Boulevard—Elderts Lane to Ocean Avenue. 50 per cent. completed 
Caldwell Avenue—Harriet Avenue to Queens Boulevard. 90 per cent. com- 

pleted: 22.5 <6 ees; Sake ere + a eel AIT eno ates es «Ss ree ee ee 
Maure ‘Avenue—Metropolitan Avenue to Wisner Place, Atlantic Avenue to 

Liberty A venuesmeNotistartediems acm cnet ieee sia nieteled Traine aman 
*Whitlock Avenue—Brown Place to Nassau Avenue. Not started........... 
*FHoman Avenue—Division Avenue to Calamus Avenue. Not started........ 
79th Street—Liberty Avenue to Vienna Avenue. 85 per cent. completed.... 
80th Street—Atlantic Avenue to Liberty Avenue. 85 per cent. completed.... 


Archer Street—Van Wyck Avenue to Branford Street. Not started........ 
Broadway—Newtown Road to Queens Boulevard. Not started............ 
Woodside Avenue—Skillman Avenue to Broadway. Not started............ 
Sheridan Avenue—Flynn Avenue to Spring Creek. Not started............ 


175,754 


12,925 
1,200 
2,400 
1,600 


5,000 
6,200 
5,900 
6,270 
2,900 


2,680 
6,000 
7,670 


7,240 


4,800 
3,300 
380 
3,883 
1,970 
4,500 
12,000 
6,200 
1,630 


106,248 


*Amended to conform with amendment to the proceeding. 


+Amended to conform with proceeding as reinstituted to be within the purview 


of new street opening law (chapter 606), Laws 1915. 
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Drarr DamaAce Maps CoMPLETED AND FoRWARDED TO THE Boarp or ESTIMATE AND 
APPORTIONMENT FOR APPROVAL. 


Gets 
Sutphin Road—Hillside Avenue to Jamaica Avenue; L. I. R. R. to Rockaway 
BOUL Vara USECtiOnse ai 12.)e napmiry Ma ete eencente pera l ccs re aie lcrabae sia a tele « 3,990 
Campion Street—Jamaica Avenue to Archer Street..........cccccces ences 1,200 
Ulster Avenue—Smith Street to Westchester Avente..............e0eeeee \ 
Westchester Avenue—Ulster Avenue to 117th Avenue.................... 
117th Avenue—Westchester Avenue to Dearborn Avenue................ 17,000 
Dearborn Avenwe—li/7th Avenue to City Lime? in. sss... c ck ccc wees | 
Siminnotrect—prinkerhon, Avenue to, Ulster Avente........5.......000.0% | 
Brinkerhoff Avenue—Smith Street to Spangler Street.................065 r 2,400 
Spangler Street—Brinkerhoff Avenue to Lambertville Avenue............. J 
Adriatic Street—Collins Avenue to Fresh Pond Road.................0000- TZ 
Huntington Street—Liberty Avenue to Digby Street.................0000. 666 
*Young Street—Review Avenue to Hunterspoint Avenue.................2+- 2,058 
*Bayreuth Street—Parsons Avenue to Dutchess Street...............0e00005 2,530 
33d Street—Roosevelt Avenue to Jackson Avenule..........cesecceeeecseees 2,825 
Case Street—Elmhurst Avenue to Roosevelt Avenue.............cesceecyees es 
Radchif Street—Waldron Street to Hewitt Avenue........ 0... 0c. cece cess 5,645 
Simong Sireet—Waldron Street to Hewitt Avenue.....).5....6..0.0eeeeeeee 5,780 
Pisk Avenwe—Queens Boulevard to Broadway... .-.........ccceesne nce pecces 3,019 
*Lambertville Avenue—Sutphin Road to Merrick Road.................+-.- 3,700 
Mitchell Avenue—Whitestone Avenue to Dunsing Street................005 5,045 
Connorton Avenue—Parsons Avenue to Dunsing Street.................... 4.430 
Netcong Avenue—Chichester Avenue to Rocton Street................0008. 200 
433d Street—Jackson Avenue to Roosevelt Avenue...........c.ceeeececeeecs 2,825 
+Case Street—Roosevelt Avenue to Elmhurst Avenue.................00000- 73 
{Pisk. Avenue—Orteens Boulevard to Broadway.......0.c cece. eevee eercces 3,019 
417th Avenue—Flushing Avenue to Potter Avenuc...........ccccceenseuvece 1,855 
+Van Peli Street-—Borden Avenue to Skillman Avenue.....................- SF7 25 
{Whitney Street—Academy Street to Crescent Street........ 0.0... cece eee ee eletZ 
+Radcliff Street—Waldron Street to 300 feet west of Flushing River........ 5,600 
+Strong Street—Waldron Street to 300 feet west of Flushing River.......... 5,700 
+Lake Street—Junction Avenue to Alburtis Avenutte........0.....0cc sce e eens 2,060 
Hea orect—Vany Dine street) 10) Jtinction-AVenues. jas.c..csess oeaecices. 930 
+Opdyke Street—Corona Avenue to Tiemann Avenue............0e.eseeeeees 1,679 
+Burrough Avenue—Borden Avenue to Woodside Avenue................... 5,730 
TOemwames Sireei—Maurice Avenue to Broadway. :.....0.0.ncoeseeunss cen: 960 
tCorona Avenue—Maurice Avenue to Broadway............cseeccceeneeeees 630 
+Seneca Avenue—Brooklyn Borough Line to De Kalb Avenue; Summerfield 
Streets tO pote Nelins MANO TLeR At meet Sy) Wheat syne ede, Miata no umn y Seite Bad 3 ee. 1,440 
{Kew Gardens Road—Union Turnpike to Iris Place..........:ccescsencecsee 2,500 
+Caspian Street—Andrews Street to Metropolitan Avenue.................. 1,584 
+Zeidler Street—Andrews Street to Metropolitan Avenue...............0000- 410 
{King Place—Caspian Street to Metropolitan Avenue..............00.ceee00- 200 
+Schroeder Place—Queens Boulevard to Woodside Avenue.................. Ad 
Teo. Pigge— rincmne Avenne ta-Broad. Street. Wl. .). aly anaes s come een dees 840 
}Marabel Avenue—Maurice Avenue to Maspeth Avenue..................... 1,850 
tClermont Avenue—Maurice Avenue to Hebbard Avenue..................:- 4,300 
tHampton Street—Baxter Avenue to Maspeth Avenue..............2..00008: 2,640 


*Amended to conform with amendment to the proceeding. 
+Amended to conform with proceeding as reinstituted, to be within the purview 
of new street opening law. (Chapter 606, Laws 1915.) 
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tGlean Street—Baxter Avenue to Maspeth Avenue........0....00.cceceeeeee 
*Ditmars Avenue—Old Bowery Bay Road to 43d Street.....................- 
tVan Cott Avenue—Grand Street to Maurice Avenue...............+-eeeeees 
+James Street—Rust Street to Flushing Avenue................-++00- sities 
tJay Avenue—Willow Avenue to Mueller Street................eescceesecees 
WMilton Street—Flushing Avenue to Grand Street... 0... .scce esse eee c cence 
{Ninth Street—Broadway to Jackson, Aventie, (27.2. nine ves ree ae ie eee 
(Lenth Street—Broadway, to jacksonjA Venues aie hee eine ele eee 
TPeel Street—Broadway toy Hayes. Avenuete. na: releases eal eete ¢ eee 
+Twelfth Street—Fillmore Avenue to the East River.............eeecceccees 
*Sixth Street—Stryker Avenue to Seventh Street. 3.0.07... 5..0.-.c0 ee nee on 
7+Seventh Street—Jackson Avenue to 150 feet south of Stryker Avenue...... 
tEighth Street-—Woodside Avenue to Jackson Avenue...........c.ceeseecees 
+Willow Avenue—Grand Street to Columbine Avenue.............. ee 
+Marston ‘Avenue—Mutray Street to Dunsing Street...........5...005--.00- 
+Dunsing Street—Marston Avenue to Matthew Place...............¢.-+.2+. 
+Matthew Place—Dunsing Street-to Hoogland Street.................0-e0ee- 
*Bayréuth Street—Parsons Avenue to Dutchess Street...................02- 
+Corona Avenue—Hampton Street to Rodman Street..........-.eecceceeeeee 
Seventeenth Street—Queens Boulevard to Jackson Avenue................+. 
Theodore Street—Astoria Avenue to the East River.............0see0eee- 


Drarr DamMacet Maps Nor Compreten. 


+St. Felix Avenue—Cooper Avenue to Charlotte Place. 60 per cent. com- 
Pleted Be cae Socal, Wane dibisredndcg oc ee edo aleve yee ohake HOO ee oe eae era nae 
Sutphin Road—Hillside Avenue to Jamaica Avenue (Sections 3 and 4, 20 per 
cent; icompleted:) se ie naces soar crelove ocue ove aie ecaeTS elites als anne ee 
Campion Street—Jamaica Avenue to Archer Street. 20 per cent. completed.. 
Suburban Street—Epsilon Place to Myrtle Avenue. 15 per cent. completed... 
Copeland 'Avenue—Myrtle Avenue to Proctor Street. 15 per cent. completed. 
Central Avenue—Edsall Avenue to Woodhaven Avenue. 15 per cent. com- 


1) ke Pre amar fs ST ara nibg beet rir cancla tacoma ae, boron ace 
Sothern Avenue—Queens Boulevard to Lurting Street. Not started........ 
Firth Avenue—Grand Street to Metropolitan Avenue. Not started.......... 
Lowell Avenue—Metropolitan Avenue to Woodhaven Avenue. Not started. 
Alden Avenue—Long Island Railroad to Pansy Street. Not started........ 
Fresh Pond Road—Myrtle Avenue to 200 feet south of Anna Place. Not 

started (cic ecco ke ee ates eG URGE ete ier an te eee tt en 
Thew Avenue—Corinth Avenue to Satterlee Avenue. Not started.......... 
Rockaway Boulevard—Elderts Lane to Ocean Avenue. 50 per. cent. com- 

Prete; cies piss Sb se reveranesg URI Ga eleva eka tenehe Bae aR GSTs Teen ir ial eee ee eee eee 
Caldwell Avenue—Harriet Avenue to Queens Boulevard. 90 per cent. com- 

1) (hel! ay Mirae as Ih oy SAS eta at: Eien PHN ached 3 GMD LAE a Sense. 
Maure Avenue—Metropolitan Avenue to Wisner Place; Atlantic Avenue to 

Liberty Avenue. Not started ............. Ne? MER otras teat kee 
*Whitlock Avenue—Brown Place to Nassau Avenue. Not started.......... 

*Homan Avenue—Division Avenue to Calamus Avenue. Not started........ 


*Amended to conform with amendment to the proceeding. 


+Amended to conform with proceeding as reinstitute|, to be within the purview 


of new street opening law. (Chapter 606, Laws 1915.) 
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Feet. 
Seventy-ninth Street—Liberty Avenue to Vienna Avenue. 80 per cent. 


Repro Voie on 2 aaa AL Bane Bre TRL ge ren °°) 5) od a A 3,883 
Eightieth Street—Atlantic Avenue to Liberty Avenue. 80 per cent. com- 

PUENOGR oC vadtn ape a aihiop Cnet Ring eats 6 GiEle b> Jc ink aa eee ee 1,970 
Archer Street—Van Wyck Avenue to Branford Street. Not started........ 4,500 
Broadway—Newtown Road to Queens Boulevard. Not started............ 12,000 
Woodside Avenue—Skillman Avenue to Broadway. Not started.......... 6,200 
Sheridan Avenue—Flynn Avenue to Spring Creek. Not started............ 1,630 

108,378 
ProFitE Maps COMPLETED AND FoRWARDED TO THE BoArp oF ESTIMATE AND APpPoR- 
TIONMENT FOR APPROVAL. Feet. 
Smith Sireet—Brinkerhoff Avenue to Ulster Avenue..................0.0> 
Brinkerhog Avenue—Smith Street to Spangler Street.........6....-0.065 | 2,400 
Spangler Street—Brinkerhoff Avenue to Lambertville Avenue.............. | 
Ulster Avenue—Smith Street to Westchester Avenue.................05. | 
Westchester Avenue—Ulster Avenue to 117th Avenue.................00. | 
One Hundred and Seventeenth Avenue—Westchester Avenue to Dearborn} 17,000 

ENOL (eee ea Teena MNT MU a RS gate RL AOIT he Sie A si enbaco te Sisih vib cists, ites oeh atolls 

VearborneAvente—li/th Avenue, to City Lines... ccosesiec ts la. dese. ccd es 
PDayremmn airect==Murtay tourecet sto Dutchess Streets. yaaecck dees teas cmts 2,930 
Huntington Street—Liberty Avenue to Digby Street .................3.0:- 666 
*Lambertville Avenue—Sutphin Road to Merrick Road..................20.. 3,700 
*Spangler Street—Brinkerhoff Avenue to Ulster Avenue..................5: 
*Brinkerhoff Avenue—Smith Street to Spangler Street.................005: | 2,400 
*Smith Street—Brinkerhoff Avenue to Ulster Avenue................+..02- ‘ora’ 
“Ulster Avenue—Smith Street to Westchester Avenue...............0.005 | 
*Westchester Avenue—Ulster Avenue to 117th Avenue..................05- 

*One Hundred and Seventeenth Avenue—Westchester Avenue to Dear-| 17,000 

AER CE SUSE GE Aine Bia S 6 es eRe EN ley ak ee A ceebhe fake ma Pale es ( 

*Dearborn Avenue—117th Avenue to the City Line....................000. J 
45,696 


Finat DAMAGE Mars COMPLETED AND FORWARDED TO THE CORPORATION COUNSEL. 


Feet. 
Queens Boulevard—Van Dam Street to Hillside Avenue.................... 35,000 
Second Street—Howell Avenue to Jackson Avenue............00.+ceceeecees 1,380 
Third Street—Queens Boulevard to Woodside Avenue.................... 3,260 
Opdyke Street—Corona Avenue to Tiemann Avenue....................--. 2,030 
Corona Avenue—Hampton Street to Rodman Street..............0.000ceees 9,000 
*Voung Street—Review Avenue to Hunterspoint Avenue.................... 2,038 
Caspian Street—Andrews Street to Metropolitan Avenue.................... 1,584 
Zeidler Street—Andrews Street to Metropolitan Avenue.................... 410 
‘Kang Place-——Gaspian ‘Street toy Metropolitan-Avenues.. sct.c-. ssc st sw nea 200 
Columbia Avenue—Laurel Hill Boulevard to Queens Boulevard............ 170 
Jay Avenue—Willow Avenue to Mueller Street..............0.0ceeceeeeees 1,750 
Seneca Avenue—Brooklyn Borough Line to De Kalb Avenue; Summerfield 
Sfreck fGL Otel ClixMeA Veit Meet en arrears eon tak Meters crustamers eaerecet on hes 1,440 
Riker Avenue—Steinway Avenue to Twelfth Street...............220.0 00s 2,850 
Bayreuth Street—Parsons Avenue to Dutchess Street ............0cceeeeees 2,530 


*Amended to conform with amendment to the proceeding. 
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Corona Avenue—Maurice Avenue to Broadway...............5.ssseseeesne 630 
Si. Jamesins treet——Maunice Avenue: touBroad wayerees ren a ace ee eens _ 960 
Glean Street—Baxter Avenue to Kingsland Avenue..............ccccceeeee 2,850 
Hampton Street—Baxter Avenue to Kingsland Avenue...................-- 2,640 
Ninth Sireet—Broadway.to. Jackson sAventicse trae acme meni een eee 1,300 
Tenth Streei—Broadway. to Jackson sAwventies-serc see cee eee 1,520 
Peel Sireet—Broadway to Hayes Avenues. 3... 0. oa een peers St 1,050 
Schroeder Place—Queens Boulevard to Woodside Avenue................. Lig 
Kimball Avenue—Liberty Avenue, near Digby Street to Liberty Avenue, 
near. Baker Avene. teisd.ncs 5 s.« mabe sales neek es tea oe eee ee 12,250 
Rockaway Road—Conduit to City Line ’.7-2, 4..0-a ene eee 16,860 
Ditmars Avenue—Bowery, Bay Joad tom43d .otreetonen aan eerie anion 8,380 
*Pierce Avenue—Jackson Avenue to the East River.................+..e00- 7,797 
Lambertville Avenue—Sutphin Road to Merrick Road..................;.. 3,700 
Kew Gardens Road—Union Turnpike to Iris Place............ssee+eesuees 1,055 
Marston Avenue—Murray Street to Dunsing Street.....................0-- 855 
Dunsing Street—Marston Street to Matthew Place............+....5.0.e8 182 
Matthew Place—Dunsing Street to Hoogland Street....................+.0+- 1,040 
Burrough Avenue—Borden Avenue to Woodside: Avenue................... 5,739 
Proctor Street—Metropolitan Avenue to Myrtle Avenue................... 3,835 
McComb Place—Myrtle Avenue to Edsall Avenue ..................00.00% 1,550 
Co#, Place—Flushing Avenue to Broad Street e522 <2 ee eee eee 840 
Marabel Avenue—Maurice Avenue to Maspeth Avenue.................... 1,850 
Clermont Avenue—Maurice Avenue to Fresh Pond Road.................. 4,300 
Atlantic Avenue—Brooklyn Borough Line to Van Wyck Avenue............ 15225 
Van Pelt Street—Borden Avenue to Skillman Avenue..................... 37,225 
Spangler Street—Brinkerhoff Avenue to Lambertville Avenue............. 
Smith Street—Brinkerhoff Avenue to Ulster Avenue....................-- 2,400 
Brinkerhof Avenue—Smith Street to Spangler Street.../.............-.+% 
Adriatic Sireet—Collins “Avenue to. Fresh Pond Road. sane tee eee 1,125 
168,408 
Finat DAmaGce Maps Not ComPLetep. Feet. 
Calamus Avenue—Maurice Avenue to Woodhaven Avenue. 80 per cent. 
COMPILES: 5 suadihecd Sue Das uy SR rate ebeetta eet Rete RN rN kc oe 7,435 
Whitlock Avenue—Brown Place to Nassau Avenue. - 50 per cent. com- 
“pleted 5. cieisialee stint Ce hoes basco ee ee RO eS En ne oa oe ee 3,300 
Homan Avenue—Division Street to Calamus Avenue. 50 per cent. com- 
10) (hielo PMU IN POM at roe ARE: OA k ee eee ern LS yb 380 
*Vermont Avenue—Brooklyn Borough Line to Cypress Avenue. 40 per cent. 
completed.) cscs aretha SS ee Cae ee ee Enea lole ree 4,450 


Ziegler Avenue—Bayreuth Street to Willets Point Road. Not started...... 6,470 
Liberty Avenue—Brooklyn Borough Line to Van Wyck Avenue. Not started. 15,540 
Sutphin Road—Hillside Avenue to Jamaica Avenue; Long Island Railroad 


to Rockaway, Boulevards @NOt stat te cane opty yeh eee ee teen tae reer 12,925 
Campion Street—Jamaica Avenue to Archer Street. Not started........... 1,200 
Twelfth Street—Fillmore Avenue to the East River. Not started.......... 9,687 
Ulster Avenue—Smith Street to Westchester Avenue................++..- ) 
Westchester Avenue—Ulster Avenue to 117th Avenue. Not started....... | 
One Hundred and Seventeenth Street—Westchester Avenue to Dearborn | 17,000 

street, Not started a[clan iis Betencests tages ote e's cae Aen ce eens eee | 
Dearborn Avenue—117th Avenue to City Line. Not started.............. J 


*Amended to conform with amendment to the proceeding. 
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Lowell Avenue—Metropolitan Avenue to Woodhaven Avenue. Not started. 6,270 


St. Felix Avenue—Cooper Avenue to Charlotte Place. Not started.......... 2,100 
Mazeau Street—Falkner Street to Metropolitan Avenue. Not started....... 6,850 
Fulton Street—Fisk Avenue to Plover Place. Not started.............0000. 2,400 
Willow Avenue—Grand Street to Columbine Avenue. Not started........ 1,480 
Ferriss Street—Kaiser Street to Forest Parkway. Not started.............. 2,040 
Seventeenth Avenue—Winthrop Avenue to Berrian avenue. Not started.... 1,855 
Milton Street—Flushing Avenue to Grand Street. Not started.............. 1,050 
Huntington Street—Liberty Avenue to Digby Street. Not started.......... 666 

Radcliff Street—Waldron Street to 300 feet west of Flushing River. Not 
SHEERS ~ 9 oxy’ oeats ie aHSE LUEIS, CORO au gta ot epee eRe onc ecco SOc IC aa 5,645 

Strong Street—Waldron Street to 300 feet west of Flushing River. Not 
ARES TED 2 os RRR pe a ai Road 1c) 9 Sy aoe vee. 5,780 
Fisk Avenue—Queens Boulevard to Broadway. Not started................ 3,019 
Thirty-third Street—Jackson Avenue to Roosevelt Avenue. Not started.... 2,825 
Case Street-—Elmhurst Avenue to Roosevelt Avenue. Not started.......... 73 
Seventeenth Street—Queens Boulevard to Jackson Avenue. Not started... 5,600 
Sothern Avenue—Queens Boulevard to Liberty Avenue. Not started...... 6,200 
Mitchell Avenue—Whitestone Avenue to Dunsing Street. Not started...... 5,045 
Connorton Avenue—Parsons Avenue to Dunsing Street. Not started...... 4,430 
Suburban Street—Epsilon Place to Myrtle Avenue. Not started............ 2,400 
Copeland Avenue—Proctor Street to Myrtle Avenue. Not started.......... 1,600 
Central Avenue—Edsall Avenue to Woodhaven Avenue. Not started...... 5,000 
Theodore Street—Astoria Avenue to East River. Not started............. 5,400 
Caldwell Avenue—Harriet Avenue to Queens Boulevard. Not started...... 7,240 
Amity Street—Wateredge Avenue to Main Street. Not started............ 2,375 
Thew Avenue—Corinth Avenue to Satterlee Avenue. Not started.......... 6,000 
Firth Avenue—Grand Street to Metropolitan Avenue. Not started.......... 5,900 
Rockaway Boulevard—Elderts Lane to Ocean Avenue. Not started........ 7,670) 

Maure Avenue—\ Metropolitan Avenue to Wisner Place. Not started...... ) 
{Atlantic Avenue to Liberty Avenue. Not started........ ( 4,800 

Fresh Pond Road—Myrtle Avenue to 200 feet south of Anna Place. Not 
GUASHINGL, « Rata cB ees ot ha ce eee eee Bey Ge Oe Cn One en Sea ee 2,680 
Seventy-ninth Street—Liberty Avenue to Vienna Avenue. Not started...... 3,883 
Eightieth Street—Atlantic Avenue to Liberty Avenue. Not started.......... 1,970 
Archer Street—Van Wyck Avenue to Branford Street. Not started....... 4,500 
'Broadway—Newtown Road to Queens Boulevard. Not started............. 12,000 
-Woodside Avenue—Skillman Avenue to Broadway. Not started............ 6,200 
Sheridan Avenue—Flynn Avenue to Spring Creek. Not started............. 1,630 
222,963 

BENEFIT Maps CoMPLETED AND FORWARDED TO THE CORPORATION COUNSEL. 

Acres. 

Second Street—Howell Avenue to Jackson Avenue....... Patera erat: Seer ) 
Third Street—Queens Boulevard to Woodside Avenue...............-..-: ( SY 
Opdyke Street—Corona Avenue to Tiemann Avenue..............-...0000 8.0 
Queens Boulevard—Van Dam Street to Hillside Avenue.................. 1,590.0 
Corona Avenue—Hampton Street to Rodman Street...................0.0. 240.4 
*VYoung Street—Hunterspoint Avenue to Review Avenue................... is2 

Caspian Street—Andrews Street to Metropolitan Avenue.................. ) 
Zeidler Street-—Andrews Street to Metropolitan Avenue.................. \ 15.0 

King Place—Caspian Street to Metropolitan Avenue.................0005: J 
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Acres. 


Columbia Avenue—Laurel Hill Boulevard to Queens Boulevard............ 6.0 
Jay Avenue—Willow Avenue to Mueller Street... 2... 0......0....2 cee eeess 8.0 
Seneca Avenue—Brooklyn Borough Line to DeKalb Avenue ............. 30.0 
Seneca Avenue—Summerfield Street to St. Felix Avenue...................- 30.0 
Riker Avenue—Steinway Avenue to Twelfth Street. .2...........0.¢05sseen 79.3 
Bayreuth Street—Parsons Avenue to Dutchess Street.................... 17.0 
Corona Avenue—Maurice Avenue to Broadway....... a eae RR PRN RET ] 
St. James. Sireei— Maurice: Avenue touBrodd way... seus aeie nee sil eene { 24.0 
Glean Street—Baxter Avenue to Kingsland Avenue..................--8. | 
Hampton Street—Baxter Avenue to Kingsland Avenue................04-- | 29.0 
Schroeder Place—Queens Boulevard to oWodside Avenue.................. 14.0 
Kimball Avenue—Liberty Avenue near Digby Street to Liberty Avenue near 
Bakeér (Avene ys 58) ce 26 oo Sasa bso cete ee ate es erent ee 197 .0 
Ninth Sireet—Broadway 10. Jackson Vierlie war, sore) ae rietaee en hetero i 
Tenth Sireei—Broadway to Jacksom Aventier.. a1. ac at cenit cere \ 24.1 
PeelStreet=Broadway to. biayesmAwvent ener seme fein Racine nc eee et | 
Rockaway Road—Conduit to the, City Lines. so. esata a, ee 799.0 
Ditmars Avenue—Bowery Bay Road to 43d Street............... ate 490.0 
*Pierce Avenuve—Jackson Avenue to the Bast River... 4.0..ee se see ae cen 125.0 
Lambertuille Avenue—Sutphin Road to Merrick Road..................... 261.0 
Kew-Gardens Road—Union Turnpike to Iris Place............-......-+s 08 39.5 
Marston Avenue—Murray Street to Dunsing Street....................- } 
Dunsing Street—Marston Avenue to Matthew Place...................05- \ 10.0 
Matthew Place—Dunsing Street to Hoogland Street...................--- J 
Burrough Avenue—Borden Avenue to Woodside Avenue................-. 50.0 
Proctor Street—Metropolitan Avenue to Myrtle Avenue.................. ) 
McComb Place—Myrtle Avenue to Edsall Avenue.................+++.06 {- 53.00 
Cox Place—Flushing Avenue to Broad Street; o™ -iag07 geese) Open ) 
Marabel Avenue—Maurice Avenue to Maspeth Avenue.................. b 79.0 
Clermont Avenue—Maurice Avenue to Fresh Pond Road................ | 
Atlantic Avenue—Brooklyn Borough Line to Van Wyck Avenue........... VAWAn) 
Van Pelt Street—Borden Avenue to Skillman Avenue.................... 22.0 
*Ashland Street—Cypress Hills Cemetery to Myrtle Avenue; Birch Street to 
Spruce Street; North Conduit Avenue to Metropolitan Avenue........ 317.0 
Spangler Street—Brinkerhoff Avenue to Lambertville Avenue............. | 
Smith Street—Brinkerhoff Avenue to Ulster Avenue...................... j 61.0 
Adriatic Street—Collins Avenue to Fresh Pond Road................0.-0+ 8.7 
4,861.0 


Benerir Maps Nor Complete. 


Calamus Avenue—Maurice Avenue to Woodhaven Avenue. 30 per cent completed. 
Whitlock Avenue—Brown Place to Nassau Avenue. 10 per cent. completed. 
Homan Avenue—Division Street to Calamus Avenue. 10 per cent. completed. 
Vermont Avenue—Brooklyn Borough Line to Cypress Avenue. 40 per cent. 


completed. 


Ziegler Avenue—Bayreuth Street to Willets Point Road. 60 per cent. completed. 
Liberty Avenue—Brooklyn Borough Line to Van Wyck Avenue. 90 per cent. com- 


pleted. 


Sutphin Road—Hillside Avenue to Jamaica Avenue; L. I. R. R. to Rockaway 


Boulevard. 40 per cent. completed. 


Campion Street—Jamaica Avenue to Archer Street. 40 per cent. completed. 
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Twelfth Street—Fillmore Avenue to East River. 30 per cent. completed. 
Ulster Avenue—Smith Street to Westchester Avenue. 5 per cent. completed. 
Westchester Avenue—Ulster Avenue to 117th Avenue. 5 per cent. completed. 
One Hundred and Seventeenth Avenue—Westchester Avenue to Dearborn Ave- 
nue. 5 per cent. completed. 

Dearborn Avenue—117th Avenue to City Line. 5 per cent. completed. 

Lowell Avenue—Metropolitan Avenue to Woodhaven Avenue. Not started. 
St. Felix Avenue—Cooper Avenue to Charlotte Place. Not started. 
Mazeau Street—Falkner Street to Metropolitan Avenue. Not started. 

Fulton Street—Fisk Avenue to Plover Place. Not started. 

Willow Avenue—Grand Street to Columbine Avenue. Not started. 
Ferriss Street—Kaiser Street to Forest Parkway. Not started. 

Seventeenth Avenue—Winthrop Avenue to Berrian Avenue. Not started. 
Milton Street—Flushing Avenue to Grand Street. Not started. 

Huntington Street—Liberty Avenue to Digby Street. Not started. 

Radchff Street—Waldron Avenue to 300 feet west of Flushing River. Nat 

started. 

Strong Street—Waldron Avenue to 300 feet west of Flushing River. Not started. 
Fisk Avenue—Queens Boulevard to Broadway. Not started. 

Thirty-third Street—Jackson Avenue to Roosevelt Avenue. Not started. 
Case Street—Elmhurst Avenue to Roosevelt Avenue. Not started. 
Seventeenth Street—Queens Boulevard to Jackson Avenue. Not started. 
Mitchell Avenue—Whitestone Avenue to Dunsing Street. Not started. 
Connorton Avenue—Parsons Avenue to Dunsing Street. Not started. 
Suburban Street—Epsilon Place to Myrtle Avenue. Not started. 

Copeland Avenue—Proctor Street to Myrtle Avenue. Not started. 

Central Avenue—Edsall Avenue to Woodhaven Avenue. Not started. 
Theodore Street—Astoria Avenue to East River. Not started. 

Caldwell Avenue—Harriet Avenue to Queens Boulevard. Not started. 
Amity Street—Wateredge Avenue to Main Street. Not started. 

Thew Avenuc—Corinth Avenue to Satterlee Avenue. Not started. 

Firth Avenue—Grand Street to Metropolitan Avenue. Not started. 
Rockaway Boulevard—Elderts Lane to Ocean Avenue. Not started. 

Maure Avenue—Metropolitan Avenue to Wisner Place. Not started. 
Maure Avenue—Atlantic Avenue to Liberty Avenue. Not started. 

Fresh Pond Road—Myrtle Avenue to 200 feet south of Anna Place. Not started. 
79th Street—Liberty Avenue to Vienna Avenue. Not started. 

80th Street—Atlantic Avenue to Liberty Avenue. Not started. 

Archer Street-—Van Wyck Avenue to Archer Street. Not started. 

Sothern Avenue—Queens Boulevard to Lurting Street. Not started. 
Broadway—Newtown Road to Queens Boulevard. Not started. 

Woodside Avenue—Skillman Avenue to Broadway. Not started. 

Sheridan Avenue—Flynn Avenue to Spring Creek. Not started. 


LEGAL OPENING PROCEEDINGS AUTHORIZED BY THE LOCAL BOARDS. 


Amory Street—Stanhope Street to Bleeker Street. January 14. 

Bertha Place—Myrtle Avenue to Edsall Avenue. May 6. 

Blake Avenue—Hudson Street to North Conduit Avenue. January 14. 

Blake Avenue—Hudson Street to Hatch Avenue. May 27. 

Chichester Avenue—Greenwood Avenue to Napier Avenue, and Cedar Avenue 
to Hamilton Avenue. December 22. 

Constantia Place—Edsall Avenue to Myrtle Avenue. May 6. 

Emerald Street—Atlantic Avenue to North Conduit Avenue. February 11. 

Fitting Street—Barnett Avenue to Nelson Avenue. December 9. 

Genesee Street-—Vienna Avenue to Wortman Avenue. September 2. 
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Genesee Street—Glenmore Avenue to Vienna Avenue. January 14. 

Harold Avenue—Queens Boulevard to Borden Avenue. May 27. 

Heiser Street—Barnett Avenue to Greenpoint Avenue. December 9. 

Hudson Street—Atlantic Avenue to Blake Avenue. January 14. 

Locust Street—Barnett Avenue to Skillman Avenue. December 9. 

Lowery Street—Skillman Avenue to Borden Avenue. September 23. 

Middagh \Street—Fairbanks Avenue to the westerly line of old Grove Street. 
September 23. 

Morton Avenue—Central Avenue to Metropolitan Avenue. January 14. 

North Conduit Avenue—Sutter Avenue to Blake Avenue. May 27. 

North Conduit Avenue—Blake Avenue to Genesee Street. January 14. 

Ocean Parkway—and proposed park from the northerly line of the Parkway to 
the high water mark of the Atlantic Ocean, between Beach 126th Street and Beach 
141st Street. December 9. 

Pitkin Avenue—Brooklyn Borough Line to Sutter Avenue. March 4. 

Sheridan Avenue—Northwesterly line of Flynn Avenue to the northwesterly 
mean high water line of Spring Creek. June 17. 

South Sireet—New York Avenue to Waltham Street. December 22. 

Spruce Street—Atlantic Avenue (North) to Atlantic Avenue (South). Feb- 
ruary 26. 

Stanhope Street—Property line about 351.9 feet northeast of Grandview Avenue 
to Metropolitan Avenue. January 14. 

Sutter Avenue—Brooklyn Borough Line to Hatch Avenue. September 2. 

Trautwine Street—Fisk Avenue to Ramsey Street. September 2. 

Ulster Avenue—Sutphin Road to Smith Street. February 26. 

Woodside Avenue—Skillman Avenue to Broadway. June 17. 

43d Street—Ditmars Avenue to a property line 265 feet north of Burnside Avenue. 
September 23. 

85th Street—Rockaway Plank Road to 10lst Avenue. September 2. 

92d Avenue—Brooklyn Borough Line to 84th Street. July 8. 

123d Street—Metropolitan Avenue to Ashland Street. May 28. 

194th Street—Jamaica Avenue to 109th Avenue. February 26. 

195th Street—99th Avenue to 98th Avenue. December 22. 

198th Street—Jamaica Avenue to Hollis Avenue. February 26. 

202d Street—Jamaica Avenue to Hollis Avenue. February 26. 

223d Strect—110th Avenue to Hempstead Avenue. December 22. 


Maps AUTHORIZED BY THE LocAL BoARDs. 


Map showing Spruce Street, open across the Atlantic Avenue Division of the 
Long Island Railroad. (1. B. No. 5i7,) Pebruary 26. 

Map recognizing old Astoria Road, between Maspeth Avenue and Maurice Ave- 
sable, CAD MseIN ey GVA). iibliein St 

Map (special final) of 194th Street, between Jamaica Avenue and 109th Avenue; 
of 198th Street, between Jamaica Avenue and Hollis Avenue, and of 202d Street, 
between Jamaica Avenue and Hollis Avenue. (T. B. No. 540.) February 26. 

Map changing the lines of Lincoln Avenue and First Street, between Skillman 
Avenue and Woodside Avenue. (T. B. No. 542.) June 17. 

Map recognizing Old Bowery Bay Road, between Second Avenue and Hazen 
street. (T. B. No. 543.) February 11. 

Map altering the lines of Penelope Street, between Queens Boulevard and the 
Long Island Railroad. (T. B. No: 552.)~ February 11: 

Map holding 49th Street, between Polk Avenue and Astoria Avenue, to the width 
that it is in use upon the ground. (T. B. No. 565.) April 15. 

Map changing the lines of Whittier Place, to include an old lane. (T. B. No. 
570.) May 6. 
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Map altering the street system in the territory bounded by Junction Avenue, 
Long Island Railroad, Louona Avenue, Corona Avenue and Merrit Place. (T. B. 
No. 582.) September 23. 

Map recognizing Forest Street, between Lee Avenue and Lenox Avenue, (T. B. 
No. 591.) October 14. 

Map changing the lines of Traffic Street, and of Madison Street. (T. B. No. 
600.) September 2. 

Map reducing the width of Ferriss Street, between Benedict Avenue and Columbia 
Avenue. (T. B. No. 611.) December 22. 

Map (special final) of 223d Street, between 110th Avenue and Hempstead Avenue. 
Gia No, 007:)\* December! 22: 

Map altering the lines of Chichester Avenue, between Cedar Avenue and Hamil- 
ton Avenue, and between Napier Avenue and Greenwood Avenue. (T. B. No. 606.) 
December 22. 

Map eliminating Beaufort Avenue, between Napier Avenue and Briggs Avenue. 
(i. B. No. 612.) December 22. 

Map holding 40th Street, between Lake Avenue and Jackson Mill Road, to the 
width that it is in use upon the ground. April 15. (Subject to the approval of the 
Board of Estimate and Apportionment, who considered the matter on May 21 
(Calendar No. 92), and referred it to the Board’s Chief Engineer.) 

Map holding 42d Street, between Roosevelt Avenue and Astoria Avenue, to the 
width that it is in use upon the ground. May 6. (Subject to the approval of the 
Board of Estimate and Apportionment, who considered the matter on June 4 (Cal- 
endar No. 42), and referred it to the Board’s Chief Engineer.) 

Map eliminating Beaufort Avenue, between Napier Avenue and Briggs Avenue, 
and reducing its width between Rockaway Boulevard and Napier Avenue. February 
26. (Subject to the approval of the Board of Estimate and Apportionment, who con- 
sidered the matter on March 19 (Cal. No. 120) and referred it to the Board’s Chief 
Engineer. ) 

RESCISSIONS. 


Alburtis Avenue—Fillmore Avenue to Polk Avenue. By the Local Board Janu- 
ary 14. 

‘Archer Street—Van Wyck Avenue to Ezra Place. By the Board of Estimate and 
Apportionment July 9. 

Fresh Pond Road—Myrtle Avenue to 200 feet south of Anna Place. By the 
Local Board September 23; by the Board of Estimate and Apportionment Decem- 
ber 23: 

Horton Street—Broadway to Junction Avenue. By the Local Board July 6; 
by the Board of Estimate and Apportionment July 29. 

Jennings Street—Justice Street to Junction Avenue. By the Local Board July 6; 
by the Board of Estimate and Apportionment July 29. 

Maurice Avenue—Broadway to Junction Avenue. By the Local Board July 6; 
by the Board of Estimate and Apportionment July 29. 

North Curtis Avenue—Metropolitan Avenue to Ridgewood Avenue. By the Local 
Board May 28. 

North Villa Street—Metropolitan Avenue to Jamaica Avenue. By the Local 
Board May 28. 

North Vine Street—Ridgewood Avenue to Ashland Street. By the Local Board 
May 28, 1915. 

State Street—Murray Street to 31st Street. By the Local Board June 24. 

Sycamore Place—Maure Avenue to the L. I. R. R. By the Local Board Janu- 
ary 22. 

Union Hall Street—South Street to Tuckahoe Avenue. By the Local Board 
May 28. 
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Waldron Street—Corona Avenue to Rodman Street. By the Local Board June 17. 

Yarmouth Street—Ashland Street to Atlantic Avenue, and Atlantic Avenue to 
Jerome Avenue. By the Local Board September 30. 

Forest Avenue—Metropolitan Avenue to Catalpa Avenue, Halleck Avenue to 
Myrtle Avenue, and Summerfield Street to the northwesterly line of the Manhattan 
Beach Division of the Long Island Railroad. By the Local Board May 6; by the 
Board of Estimate and Apportionment May 14. 

15th Street—Broadway to Mitchell Avenue. By the Local Board June 24; by the 
Board of Estimate and Apportionment August 26. 

17th Street—Mitchell Avenue to Franconia Avenue. By the Local Board July 23; 
by the Board of Estimate and Apportionment August 26. 

18th Street—Mitchell Avenue to Broadway, and Cypress Avenue to Oak Avenue. 
By the Local Board June 24; by the Board of Estimate and Apportionment August 
26. 

25th Street—Baxter Avenue to Jackson Avenue. By the Local Board June 17. 

40th Street—Lake Street to Berrian Avenue. By the Local Board April 15. 

42d Street—North Railroad Avenue to Wharf Street. By the Local Board May 6. 

46th Street—Astoria Avenue to Roosevelt Avenue. By the Local Board April 15. 


VESTING IN LEGAL OPENING PROCEEDINGS. 


Third Street—Jackson Avenue to southerly side of Polk Avenue. April 1. 

Seventeenth Street—Parcels 40, 41 and 59 (between Polk Avenue and Roosevelt 
Avenue). (On filing of Commissioners’ oaths). 

Brinkerhoff Avenue—Spangler Street to Smith Street. December 18. 

Columbia Avenue—Laurel Hill Boulevard to Queens Boulevard. June 26. 

Elmhurst Avenue—Parcels 59 and 145 (between Case Street and Roosevelt 
Avenue). December 15. 

Fisk Avenue—Parcels 14, 15, 18, 40, 41, 42 and 58 (between Fairbanks Avenue and 
Roosevelt Avenue). On filing of Commissioners’ oaths. 

Lambertville Avenue—Parcels 2 to 176 inclusive, except Parcels 5, 24, 25, 33; 94, 
107, 115, 119 and 175 (between Spangler Street and Sutphin Road). December 18. 

Opdyke Street—Alburtis Avenue to Tiemann Avenue. December 28. 

Queens Boulevard—Broadway to Kelvin Street, and Quentin Street to Hillside 
Avenue, except Parcel 517. August 2. 

Smith Street—Brinkerhoff Avenue to Ulster Avenue. December 18. 

Spangler Street—Brinkerhoff Avenue to Lambertville Avenue. December 18. 

Britton Avenue—Broadway to Ithaca Street. May 3. 

Britton Avenue—Forley Street to Ithaca Street. July 1. 

Ulster Avenue—Parcels 3, 4, 5 and 6 (between Smith Street and Merrick Road). 
December 18. 

Decatur Street—Brooklyn Borough Line to Wyckoff Avenue. April 1. 

Decatur Street—Cypress Avenue to Wyckoff Avenue. May 3. 

Perry Avenue—Broad Street to Mueller Street. April 1 

Perry Avenue—Damage Parcel No. 1. 

Perry Avenue—Clark Avenue to Maurice Avenue. July 1. 

Hancock Street—Bodine Street to Nott Avenue. April 1. 


CoNFIRMATIONS IN LEGAL OPENING PROCEEDINGS. 


Cypress Avenue—l6th Street to Broadway. February 27. 

30th Street—Cypress Avenue to Broadway. February 27. 
Remsen Avenue—Calamus Avenue to Gwydir Street. April 17. 
18th Street—Cypress Avenue to Broadway. May 8. 

Alstyne Avenue—Card Place to Radcliff Street. April 14 
Seattle Street—Chichester Avenue. to Liberty Avenue. June 2. 
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Bryant 'Avenue—Beuson Avenue to Laurel Hill Boulevard. June 9. 

Holmes Avenue—Queens Boulevard to Tyler Avenue. June 9. 

Irving Street—Queens Boulevard to Tyler Avenue. June 9. 

Longfellow Avenue—Queens Boulevard to Tyler Avenue. June 9. 

Harris Avenue—Jackson Avenue to Vernon Avenue. May 14. 

Hull Avenue—Montgomery Avenue to Berlin Avenue; Broad Street to Mueller 
Street. May 8. 

School Street—Thomson Avenue to/100 feet north of Nott Avenue. June 30. 

Hill Street—Skillman ;Avenue to Gale Street. June 30. 

Rawson Street—Skillman Avenue to Hunterspoint Avenue. June 30. 

Honeywell Street—Queens Boulevard to Hunterspoint Avenue. June 30. 

Buckley Street—Skillman Avenue to Hunterspoint Avenue. June 30. 

Newtown Road—Jackson Avenue to 13th Avenue. June 18. 

Myrtle Avenwe—Lawrence Street to Flushing Creek. May 29. 

Monroe Street—Betts Avenue to Fisk Avenue. May 29. 

Prospect Street—Hunter Avenue to Webster Avenue. June 30. 

Renungton Street—Chichester Avenue to Beaufort Avenue. September 28. 

Clark Avenue—Rust Street to Perry Avenue. September 10. 

Rust Street—Clinton Avenue to Flushing Avenue. September 10. 

Perry Avenue—Rust Street to Clark Avenue. September 10. 

Cassel Street—Hobson Avenue to Berlin Avenue; Broad Street to Jay Avenue. 
November 29. 

Central Avenue—Myrtle Avenue to Edsall Avenue. November 29. 

Perry Avenue—Clark Avenue to Mueller Street. December 15. 

South Villa Street—Liberty Avenue to Jerome Avenue. November 10. 

Juniper Avenue—Metropolitan Avenue to Grand Street. December 10. 


Crry Streets spy Depication, AcCcorDING TO OPINIONS RENDERED BY THE CORPORATION 


COUNSEL, 

Feet. 
Aberdeen Road—Doncaster Boulevard to Chevy Chase. December 7....... 2,400 
Alpha Place—Myrtle Avenue to Suburban Street. September 16........... 480 
Audley Street—St. Ann’s Avenue to Mayfair Road. May 1.................. 850 
Augustina Place—Wheatley Street to Townley Avenue. August 20.......... 650 
Ava Place—Putney Road to Devonshire Road. December 7................. 400 
Avon Road—Dalny Road to Kent Road. December 7........:..... 00. c eevee 2,200 
Bandman Avenue—West Street to Roseville Avenue. September 25......... 2,700 
Banks Avenue—Astoria Avenue to Ditmars Avenue. January 23............ 900 
Barclay Street—Ditmars Avenue to Hoyt Avenue. January 8............... 3,000 
Barkins Street—Corona Avenue to Martense Street. May 10................ 1,600 
Bayside Avenue—Farrington Street to Congress Avenue. December 7....... 600 
Bayside Place—Jamaica Bay to angle point at Railroad. July 1.............. 850 
Beaufort Avenue—Farmers Avenue to Hollis Avenue. March 22........... 800 
Beechurst Avenue—Willets Point Road to Crocheron Avenue. August 20.... 7,000 


Belleville Street—Pacific Street to 100 feet south of Place Street. August 20. 1,700 
Bergensfields Street—New York Avenue northeasterly about 650 feet to a 


PEG Titles ete, Teter c er Sepivcek TURNERS Sila uhiiecace atm Pape Re ave or Be ene tata aires 650 
Blanco Place—Van Wyck Avenue to Allendale Street. February 22.......: 1,350 
Branchville Place—New York Avenue northeasterly about 600 feet to a brook. 

EPP Fd PAE: Sr irre OL Te MS OR DA EER ORR es co 3 Rea ae 800 
Buell Place—Banks Avenue to a property line about 25 feet west of 5lst 

ere e Pe CCTM ATT PLOk ster eee Bre ox et icle Dalene aes ow teeter MRE es 500 
Burnside Avenue—4/7th Street to 50th Street. February 9.................. 700 
Butler Street—Schurz Avenue to Banks Avenue. February 19.............. 1,830 
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Caldwell Avenue—Queens Boulevard to Corinth Avenue. July l............. 


Campion Street—Jamaica Avenue to Hillside Avenue. June 1.............. 
Canonbury Road—Melrose Avenue to a property line 100 feet east of Harvard 
Avenues StOctoberiS. tac sc oa sacar oe eee Toh ge eles) le eetee ketene 


Carlisle Street—Maywood Street to Liberty Avenue. April 13............. 
Charlecote Road—Doncaster Boulevard to Croydon Road. December 7.... 
Chevy Chase Road—Tudor Road to Midland Parkway. December 7........ 
Chichester Avenue—Oxford Avenue to a property line 80 feet west of Port- 

land Aventem@eAtousty16 (co dae ge teen see cere eee nen ai heey ae ene 
Chisholm Avenue—Mamaroneck Street to Quinlan Place. May 3........... 
Church Street—St. Anns Avenue to Metropolitan Avenue. May 5 
Claude Place 

Mary 26.602 ok Stee ee Oe 0 src ate See nad DO pe ee eee ecole aoe ie 
Columbia Avenue—Grand Street to Van Tassel Street. July 9 
Cornish Street—Broadway to Queens Boulevard. May 5................555 
‘Connorton Avente—Whitestone Avenue to Brewster Avenue. January 19.. 
Cooper Avenue—Myrtle Avenue to Trotting Course Lane. December 28.... 
Couch Place—Banks Avenue to Astoria Avenue. October 28................ 
Creek Street—Grand Avenue to Flushing Avenue. December 7.............. 
Crouston Avenue—B. 141st Street to B.-124th Street. August 26............ 
Crosby Avenue—Vermont Avenue to a property line about 150 feet south of 

Bulwer Place: “December 28: 92.Qeeese see ce eka nie eee 
Croydon Road—Home Lawn Avenue to Midland Parkway. December 7 
Curtis Street—Schurz Avenue to Banks Avenue. February 18 
Dalny Road—Wexford Terrace to Avon Road. December 7............... 
De Boe Place—Myrtle Avenue to Suburban Street. October 16 
Devonshire Road—Ava Place to Dalny Road. December 7................%. 
Diamond Street—Jamaica Avenue to Atlantic Avenue. March 16............ 
Doncaster Boulevard—Home Lawn Avenue to Avon Road. December 7..... 
Douglaston Avenue—Jackson Avenue to 28th Road. August 20............. 
Edgerton Boulevard—Hillside Avenue to Doncaster Road. December 7.... 
Edgerton Place—Doncaster Boulevard, northerly about 300 feet. December 7 
Ericsson Street—Grand Avenue to Banks Avenue. February 19 
Farrington Street—Broadway to Bayside Avenue. November 15 
Fisk Avenue—Woodside Avenue to Roosevelt Avenue. June 25............ 
Fresh Pond Road—As included within the line of Kassuth Place and Lotus 

Avenue.. March ::22 a5 ils oitameten ct aoleacueorcneeste heres) aOR ne es ee reneae 
Fulton Street—Vanderveer Avenue to the Long Island Railroad. March 28. 
Gale Street—Greenpoint Avenue to a property line about 100 feet southeasterly 

of Van Dam Streét., “April Zen a mee eae aoe pinion ee oto ee ee 
Gildersleeve Avenue—Rosedale Avenue to a property line about 300 feet east 

of Clifton Avenues July l2e5 veeee ee eer ene ae ee 
Gilmore Street—Schurz Avenue to Banks Avenue. February 23............ 
Globe Avenue—Pacific Street to Atlantic Street. August 20 
Grand Avenue—Ditmars Avenue to 43d Street. February 23................ 
Guinsburg Place—Roseville Avenue to Catherine Street. May 5 
Hayes Avenue—Lent Street to Junction Avenue. April 20......:.......... 
Henley Road—Devonshire Road to Avon Road. December 7................ 
Himrod Street—Brooklyn Borough Line to Grand View Avenue. July 1.... 
Hooper Street—Myrtle Avenue to Central Avenue. November 15 
Howard Street—Bradley Avenue to Review Avenue. September 16.......... 
Humphreys Street—Manhattan Boulevard to Astoria Avenue. January 23.. 
Husson Avenue—Jamaica Avenue to Hillside Avenue. June 2 
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New York Avenue northeastwardly about 600 feet to a brook. 
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Jay Avenue—Mueller. Street to Willow Street. July 16...................... 
Kearney Street—Manhattan Boulevard to Astoria Avenue. January 25...... 
Kendrick Road—Home Lawn Avenue to Henley Road. December 7........ 
Kent Road—Tudor Road to Chevy Chase Road. December 7............... 
Ketcham Street—Baxter Avenue to Pettit Place. October 7............... 
Koerner Street—L, I. R. R. to a property line 230 feet north of Wool Street. 

EES aE Pies ith ae SERS SRE cs Pi crag IE IE ctv 0,7 cel 
Laurel Hill Boulevard—At intersection with the Montauk Division of the 

tate ete rome tu Ovemper 1Ger a caen aia: see ere va dese cep Sheet nes 
Leggett Avenue—Jamaica Avenue to Ashland Street. June 4................ 
Lenox Avenue—Woodside Avenue to Roosevelt Avenue. July 28.......... 
Lloyd Place—Van Wyck Avenue to Remington Avenue. March 1........... 
Lyon Avenue—Astoria Avenue to Ditmars Avenue. October 21............ 
McIntosh Street—Columbus Boulevard to Manhattan Boulevard. January 23 
McKinley Avenue—Myrtle Avenue to Central Avenue. July 10............... 
Manheim Street—L. I. R. R. to a property line 400 feet north of Wool 

SiGe CMA TICUSt wl meta iene teins nee met tine ee Se aad as Cates hes 
Martense Street—Corona Avenue to Xenia Street. March 26........... - 
Amathias Street—New York Avenue northeasterly about 700 feet to a brook. 

UiCii Cae neta pees Ae taeee Let om coe ANC Ras snore areeateraienate Geetalal dis gla .o were Ma ate ele 
Mayfair Road—Croydon Road to Kendrick Road. December 7.............. 
Meyers Avenue—Woodside Avenue to Roosevelt Avenue. July 1.......... 
Midland Parkway—Hillside Avenue to Chevy Chase Road. December 7.... 
Mitchell Avenue—Whitestone Avenue to Brewster Avenue. January 19..... 
Murray Lane—Murray Street to Bayside Avenue. January 7..............% 
New Haven Avenue—Grassmere Avenue to Bay 19th Street. March 17..... 
North Hempstead Turnpike—Jamaica Avenue to Fresh Meadow Road. Feb- 


CTA aN Te Reet onc 05 sca Vat eve ciel eles tania Moke, Sc GelGN a ohereceusheve!l Ve cela pains 
North Curtis Avenue—Jamaica Avenue to Hillside Avenue, and Ashland 
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North Villa Street—Fulton Place to Ridgewood Avenue. January ll...... 
North Vine Street—Jamaica Avenue to Ridgewood Avenue. January 4..... 
North Wickes Street—Jamaica Avenue to Hillside Avenue. January 14..... 
North Wickes Street—Ridgewood Avenue to about 100 feet south of Fulton 


epee GAT Lyk Le oe eae Sem CT ISS oo 4S fh sc Caio cree a hire Slane edhe. wy 
Parsons Avenue—Bayside Avenue to Alice Street. January 19............. 
Peartree Avenue—Pell Street to Kingsland Avenue. December 7.......... 
Provost Street—Corona Avenue to Tiematrin Avenue. April 24............. 
Puiney Road—Ava Place to Dalny Road. December 7.............ccseeees 
Radnor’ Road—Kent Road to Dalny Road. December 7. 3.i.0..6. csi. ones 
Remington Street—Beaufort Avenue to Liberty Avenue. February 23..... 
Remsen sireeit—Mertrick Road to, Burr Avente: July 12s. yin sees ee 


Ridgewood Avenue—North Curtis Avenue to North Vine Street. January 4 
Ridgewood Avenue—Woodhaven Avenue to Hatch Avenue. January 29.... 
Rockaway Beach Boulevard—Bay 125th Street to Seaside Park. March 11.. 
Rockaway Turnpike—Three Mile Mill Road to Baisley Avenue. March 1.. 


Rockaway Turnpipe—Ocean Promenade to Nassau County Line. May 13... 


Rosedale Avenue—Foster’s Meadow Road to Ocean Avenue. August 20.... 
Ruby Street—Liberty Avenue to North Conduit Avenue. March 7.......... 
St. Nicholas Avenue—Brooklyn Borough Line to Myrtle Avenue. January 19 
Sandol Street—Millwood Avenue to Myrtle Avenue. December 7.......... 
Santell Sireei—Corona Avenue to Rodman Street... May 3..:5...3...0:.05.-... 
Sherman Avenue—Norman Place to Lafayette Avenue. August 19.......... 
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Spray View Avenue—B. 32d Street to B. 35th Street. April 8..............- 
Station Road—Whitestone Road to Utopia Parkway. March 1.............. 
Station Road—Cemetery Lane to a property line about 100 feet west of High- 

land Avenue Marcie. <...... 4. See eee eaten oe es een eee 


Surrey Road—Tudor Road to Midland Parkway. December 7.............. 
Townly Avenue—Far Rockaway Boulevard to Cornaga Avenue. May 13.... 
Trotting Course Lane—Queens Boulevard to Nansen Street. May 21...... 
Trotting Course Lane—Union Turnpike to the L. I. R. R. May 21......... 
Trotting Course Lane—Nannie Place to Myrtle.Avenue. May 21.......... 
Tryon Road—Tudor Road to Aberdeen Road, December 7.................. 
Tudor Road—Tryon Road to Chevy Chase Road. December 7.............. 
Union Avenue—Lafayette Avenue to Clinton Avenue. July 9................ 
Van Cleef Street—Orontes Street to Westside Street. April 27............ 
Van Doren Street—Martense Street to Colonial Avenue. March 22.......... 
Volant Place—New York Avenue northeasterly about 700 feet to a brook. 

June 2. Voss sucess als Se oles neieh otele Siete te einen cee ee 


Wakefield Street—Jackson Avenue to the College Point Village Line. May 7. 
Waldron Street—Martense Street to Saultell Street. March 23.............. 
Warham Road—Croydon Road to Dalny Road. -December 7................ 
Waters Avenue—Hobson Avenue to ‘Clifton Avenue. November 1.......... 
Weimar Street—Long Island Railroad to 400 feet north of Wool Street. June 

QO esc d gabe OG Bed WAS INE Wibod SOOPER CT cacti: Le 
Wexford Terrace—Hillside Avenue to Midland Parkway. December 7...... 


Wilton Avenue—Glasser Street to (Cooper Avenue. April 17................ 
Winslow. Place—Second Avenue to a property line about:-210 feet east of 
Second: Aventie: August i204 jt. Olen een ee eer Ia areas 


Wool Street—Grand Street to a property line 95 feet east of Weimar Street. 

Jtatve 29 eo eis SE os ws lb whee 8 war he Ea One IS eee Re ne a ee 
Yarmouth Street—Jamaica Avenue to Ashland Street. June 7.............. 
Seventh Street—Van Alst. Avenue to East River. January 4............... 
Seventh Street—Jackson Avenue to Burnside Avenue. August 26............ 
Thirtieth Avenue—Bell Avenue to 221st Street. June 17...... Peta ie 


Thirty-seventh Street—Roosevelt Avenue to Banta Street. April 30........ 
Thirty-cighth Sireet—Jackson Avenue to Jackson Mill Road. August 16.... 
Thirty-ninth Street—Hayes Avenue to Jackson Mill Road. August 19...... 


Fortieth Strect—Forest Street to a property line about 300 feet southerly 

thereof, “April’27 s Dba Ue i tee eed ete eh ae oc 5 le 
Forty-first Street—Forest Avenue to Burnside Avenue. April 27.......... 
Forty-second Street—Burnside Avenue to Roosevelt Avenue. March 1.... 
Forty-third Street—Polk Avenue to Burnside Avenue. April 23............ 
Forty-fourth Street—Jackson Avenue to a property line about 300 feet north 

of: Burnside Avenues” Decémber 72-2 sneer © oh oe ee 
Forty-fourth Street—Polk Avenue to Fillmore Avenue. April 23............ 
‘Forty-ninth Street—Astoria Avenue to Burnside Avenue. June 11.......... 
Eight-second Avenue—Kew Gardens Road to 134th Street. March 26...... 
One Hundredth Avenue—Hollis Avenue to 204th Street. August 26........ 
One Hundred and Second Avenue—Fourth Avenue to 6th avenue. August 20 
One Hundred and Fourth Avenue—Bennett Avenue to Sherwood Avenue. 

Arigust 26... .. ...schcideue hs eRe tenet ce Sele ees ney eee 
One Hundred and Thirty-eighth Avenue—Foster’s Meadow Road to a prop- 

erty line about 300 feet east of Clifton Avenue. August 18.............. 
One Hundred and Ninty-sixth Street—Hollis Avenue to Winfield Place. Sep- 

tember 26 
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Iwo Hundred and First Street—99th Avenue to Hollis Avenue. March 26.. 
Two Hundred and Fourth Street—Crocheron Avenue to 29th Avenue. June 18 
Two Hundred and Tenth Street—Crocheron Avenue to 29th Avenue. June 18 
Two Hundred and Eleventh Street—Crocheron Avenue to 29th Avenue. 
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Two Hundred and Fourteenth Street—Crocheron Avenue to 30th Avenue. 
RG BBS ob Ya ols Ween eicc ot piae 8 Sith 66.01 6, ct a eee eee 
Two Hundred and Fifteenth Place—Crocheron Avenue to 30th Avenue, 
SRM RT MPR eye SE fre, onal ahale vc MR aN cL OPM Ra's Ae Sos + a vas S868 SRO cn 
Two Hundred and Fifteenth Street—Crocheron Avenue to 30th Avenue. 
PM er ie eae ec Rater rh crars os 2. Nataices' a, SE PROT esi sos a 6 is ohShosPebee a ee 
Two Hundred and Sixteenth Street—Edgewater Lane to 30th Avenue. June 
HE, 5 Ete Siedihche hc hG ON ae IA EOTE ISD ETT oe Es Oe SE REE aa er ans Sa 
Two Hundred and Sixteenth Street—33d Avenue to Jackson Avenue. Decem- 
jpzerr WE rc teat Ss doin ofp AOE RSS Runt BEI aI he CFA Cre WN SREP Al Re nS ee 
Two Hundred and Seventeenth Street—Hempstead Avenue to Hollis Avenue. 
ENIEORUINE LD" 1 eek BS EP IA ay ONS Bik 6 ONO SIR PRO EIR ONCE AE OPM a a 
Two Hundred and Seventeenth Street—33d Avenue to Jackson Avenue. De- 
CELE POLE Shah Pree mere chats Rear Mar ee iets css, slnseco ee err AGDS sie kadlnve Gia chetaco es OES: 
Two Hundred and Seventeenth Street-—Edgewater Lane to 30th Avenue. June 
EE Me Ee ee MT OE SS Gee os euorSetas cusshdinle Cie aE Chee bie eee bale 
Two Hundred and Eighteenth Street—Wainscott Avenue to Montauk Avenue. 
Tete Wie as eQE 02 ar lle ee I a a are ae 
Two Hundred and Nineteenth Street—Wainscott Avenue to 30th Avenue. 
AR Rete Ml ee awa ale osajeieit oho 81S S Mintdlte ee iaun'e mihiele Dace oC wl aie Ka whe « 
Two Hundred and Twenty-eighth Street—Rosedale Avenue to Norman Place. 
eA MTS Se na RAC yal ewes deals snrécw wateie dle sae eas Hho A PoyAA a a bs wink ohik 
Two Hundred and Twenty-ninth Street—Union Avenue to Sherman Avenue. 
ROSEN REE Tasca ot hyn Mat staols laos is na Ter eicig si Fiess ass hivola abehe sd tls pele ch  Satiaele s 
Two Hundred and Thirtieth Street—Sherman Avenue to a property line about 


Aj sphectawestrot, Union wAvente.  -Augiust-20\.. coms. civic se tats siasiens io so o0 
Two Hundred and Thirty-first Street—Ocean Avenue to a property line about 
A Merectawest ols Uni One Venues p 9NU@USE SCO ot we vd istacs.clels el ntacls = iaic a) cations 
Two Hundred and Thirty-second Street—Ocean Avenue to a property line 
about 350 feet west of Union Avenue. August 18...............0..008. 
Two Hundred and July 
MMS 5 PA te ee Od les a caid caches ete Ue cies Bee aL ota wee he, os 
Beach Thirty-second Street—Spray View Avenue to the Atlantic Ocean. 
POT AAME 7 Bs on; SORT RI one his. / « Hins che vag Rare Pe Lt ae Melahel oe aa eee 


Beach Thirty-third Street—Spray View Avenue to the Atlantic Ocean. 
Pema ane aie th eee STOEL itn inh. s Ae > 0g coma RO oho overs ela Gat Sialates opel epee 
Beach Thirty-fourth Street—Atlantic Avenue to the L. I. R. R. July 8...... 
Beach Thirty-fifth Street—Atlantic Avenue to the L. I. R. R. April 14... 
Beach Thirty-sixth Street—Spray View Avenue to the L. I. R. R. July 1.. 
Beach Thirty-seventh Street—Atlantic Avenue to the L. I. R. R. July 14.. 


Beach Thirty-eighth Street—Atlantic Avenue to the L. I. R. R. April 6..:.. 
Beach Forty-first Street—Atlantic Avenue to the L. I. R. R. July 14....... 
Beach Forty-second Street—Atlantic Avenue to the L. I. R. R. July 28..... 
Beach Seventieth Septem- 

ANTE LOPS PN Fao ae cles ae one ae eRe As eae Tole v ye mater e ele Gach at we sols Ren acts "als 


Beach Eighty-fourth Street—Bayside Place to the L. I. R. R. July 1....... 
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Feet. 
2,100 
1,650 
1,400 


1,400 


Feet. 
Beach Ninety-second Street—L. I. R. R. to the Ocean Boardwalk. May 14.. 1,300 
Beach Ninety-seventh Street—Atlantic Avenue to Jamaica Bay. June 1..... 1,400 
Beach One Hundred and First Street—Ocean Avenue to L. I. R. R. July 9.. 1,200 
Beach One Hundred and Second Street—Ocean Avenue to Jamaica Bay. 


Jtally 14 aie tries ctik so ieee a 'o)s > soo ot ont eISSN: oy ante eas ne 1,700 
Beach One Hundred and Twenty-fifth Street—Atlantic Avenue to Jamaica 
Bay... Mayhoiceencat sire: oes acois70 0 0 5 ayed suement temptele aye ik «tae ne oe 2,600 
Beach One Hundred and Twenty-sixth Street—Atlantic Avenue to Jamaica 
Bay. septemberton. 2... .'. 5: s)scs eagles an sie, sre eae ea eee 2,800 
Beach One Hundred and Twenty-seventh Street—Atlantic Avenue to Jamaica 
Bary, 30 Atieusst. 9h 7 eee gs ata 's she. olen « aaepshd tere «e/a Set meen Retreat an tat 3,000 
Beach One Hundred and Twenty-eighth Street—Atlantic Avenue to Jamaica 
Bay. March | 22 so fate toes 'evs  w)acoun's-oerg oP oonare mes Sere ete ene 3,000 
Beach One Hundred and Twenty-ninth Street—Atlantic Avenue to Jamaica 
Bay. .Aupust 18 sc 0220. pall iate «cmton cient een aieene ar near ty eee 3,150 
Beach One Hundred and Thirtieth Street—Atlantic Avenue to Jamaica Bay. 
August 17. sas af fee ws Pete ghia wjarera daltale ders ta ee ee Se eee en 3,150 
Beach One Hundred and Thirty-first Street—Atlantic Avenue to Jamaica 
Bay cn Mary eld, dearpa hacer toile cteaiee trea 5 daha eRe ee 3,100 
Beach One Hundred and Thirty-second Street—Atlantic Avenue to Jamaica 
Bay. May 24.5 oiac og « oe cause testo imatieeeta el « een caed cle senate 3,150 
Beach One Hundred and Thirty-third Street—Atlantic Avenue to Jamaica 
Bay... Avugtist 97.2 5.o:0siese'8 esate s tosrare ere tae atonement teas als rs oe tere oi eee 3,100 
Beach Atlantic Avenue to Jamaica 
Bay;, (Aupust 185 2 cos) Sa cig, mamcete eee eee ae oct eo 3,100 
Beach One Hundred and Thirty-seventh Street—Atlantic Avenue to Jamaica 
Bay. August 18... 00,2 eas as testis cl niet ete nee ne eee ete ee 2,950 
Beach Atlantic Avenue to Jamaica Bay 
Aviest 17) coke ci coil scale ore eee iene console fo hice eis eee 2,950 
324,265 


DIVISION OF SUBSTRUCTURES AND FRANCHISES. 


Maps BeEroreE THE Boarp oF ESTIMATE AND APPORTIONMENT PENDING APPROVAL. 


Map showing a standard location of substructures for all streets in the Borough 
of Queens having a roadway width of less than 40 feet. Dated March 17, 1915. 
(T. B. No. 624.) 
Map showing a standard location of substructures for all streets in the Borough 
of Queens having a roadway width of 40 feet or more. Dated March 17, 1915. 
(T. B. No. 624.) 
Field Corps. 


Number. of featurés: locatedtacs .. ct. scee eee ae oi 2,450 
Number of angles iturnéditace pee oc cc oie BUN cies tein nce 48 
Nuinber- of: feet of ttavers@.man tetas coir cnree stirrer erie tucks oe ekki ert 142,290 
Number ‘of -feetvofscurbtllocated@ can. |: aaael- cee rien ceiiae tc nie ante 82,370 
Number of feet’ of .troiley track located 4... 9 2)-1c enrde aj dole Sree 22,300 
Number:-of. feet. of) taping a tratets ieee cis e+ boris igs piece eee gee 180,190 
Number ‘of feet of building JineMocated 7... b,c ae ve west miele es een 90,800 
Number of sewer manholesslocatéd {20 -.oe. asc -: 01 oes eee teen 355 
Number® of catch-basins located ssc seis eee ee eee ee 143 
Number. of telephone (boxes) locatedsemrinaier +1 eiee acne iene rites “es 13 
Number ‘of -gas-boxes locatediugt ee. asec es > ir. se patetaewe iy i ola ste ieee 539 
INuimberiof water-boxes Locatediye mmc: cite mia: - stele crtercne tate ietct et tele ietetteeretstats B22. 


Numiberso? power-company. boxes located At... swe ie ois acces vce ee ne 5 


Nember of street railway boxes) located=...2. +. sce tee cies oe oc cee cnee oe 18 
Diember On poles, <tc. On sidewalks located 7, itemise < eee cd eben es 1,055 
MimmbeIwot steel odmleE nels Tut iisera scale vac, sa cere Steerer we Sie «oa chs aa sje ardlererete 1,150 
Number of boxes, catch-basins, etc., measured in detail..................006- 1,055 
DIAADEEN Os CStreCt PONENTS) LOCATEG ..c «514 ¢ vc. eR Ota vn ca cea e nas 2,718 
Rauber sot tect of subsurtaces work located. fienaeulaaeens sna see cee eee cals 253,425 
Bianibemman steer pote ds-tmains. located. c...-. a emer actas ns cs cvs She veces 151,709 
NiiMbe LO rereet One Water=In ally LOCAECGI ci sc are eeWeR TE ge se eles bs eles vin tue wr 00/3 76,246 
iim peEEO? [eeleGn Sewet: Pipe lOCatCds. . Ja ckatte elas vcs + os cou gmaewae 1,670 
NiMtnorEm ie teeim T Hpower CUCE located: )...1.. needa e o> ce ies ss as clemees 11,440 
Numpemofarcer of teleplione duct located «occur cece ne ee ee ede pewee es 11,730 
Memeer or ree: Of miscellaneous pipe located. sqaure: -. 2 sees sencde en vee 640 
Muamper Ole Visits made—data procured. . Js. ads s wis. vs scmeeee fo ie N: 
Number ‘of yisits made—no data procured... 0. ...c.... 0. cc sb eweevees 1,693 

4,993 


Surveys were completed and notes turned in on 33 record maps covering 15 miles 
of streets. 


Office Corps. 


Plotted topography on 18 record maps. 

Plotted detail measurements on 18 record maps. 

Plotted test pits on 20 record maps. 

Computed and checked 17 record maps. 

Copied Water Department and Sewer Bureau notes and data in area covered 
by field surveys. 

Investigated proposed locations for substructures, compiled data for same and 
assigned locations. 

Approved all applications for permits covering subsurface work. 

Furnished data to City Departments, Public Service Commission and Public 
Service corporations. 

Examined, ifidexed and filed all field notes, subsurface data, boring data and 
franchise information. 

Approved all applications for permits covering subsurface work. 


MISCELLANEOUS. 
Maps Firep WitH THIS BUREAU. 
iitialmesectionsi (atlase ShCOtsnwreaebete |< uc 6 bats 5-3 kote sa reraeien sh Naeem ye ithe © 12 
SHEET EEC ASE babe 0 460,.06i6 oR oe eo cannot ane Ee Ser on hacia oar 6 
POE Seta MT ETAT SB NH meer oad +, dspacs'gn a Sale aed lates ae yeep been dia eet PW Bere & 5] 
ORAS ECA Ae Cea SMe COT1OUN AL) ts anseieeaya sects wisi) << Senne eee + apctaye ie eee 21 
Diet alae Caatapeee (I TACINe S) os as8 vo ee deeilc ny oh 6 onetime dene eee 21 
(PTROVANIS. Meceyee wat Mens mot sro ieieE Sena R Or Ene hic TOE wae: Pacts tite, deta hae oul 8 
(BYSrIVS Ty vankeh ney ico adc cai tic MO OEP et OD Mere D 0 cic CE ORES ts Scien eee 15 
Cree naek al wetcral Saal eS) ae oceans cp em ttre cre Pic On cIbIC. Car SCR ERRORS GO Gc ic BIRR 2,434 
SAS eae oly eisc, & Gtalk I OPO ce SER Oia cit Gl ae ean ae RIN. ces nes amo .c eae 40 
MACE HATICOUS crete tess Sk bs ae ie eS CV <alp-o calles cle Se Se oe 8 


Copiep AT THE County CLERK’s OFFICE. 


Sales sanaiey (Genes) ave ces «+» «'Viayslors ght bts Clee anaee ment Ae he IS ptt hoe eee 1,439 
Git Pan teed ySuie ys Oise ce ale a a al oe Renate sR ie) reo ee oleh oe 1,600 
Deed desctiptions™......... Pre OS lk Se AO eit enbynh odinoioc 0 5% 540 
SKS golds eends ns 0S Sat oS RE EAE 0 oc olo.csto bviptersdsmoction 65 ol a eerie 176 
THVOStIBAEIONS. Fe deh cbc ces o vi vias 0.0 dcop eater en matetere = os 15 saa oceha ete te) o cet -7e er nee 51 


Designed to serve our special needs, thereby saving time and cost of searches, 
we have started a small title plant of our own at the County Clerk’s office, which 
now contains about 1,500 names, covering individuals, families, grantors, grantees 
and wills. 

BLur Prints Mave sy Tuts BuREAv. 


Poroathis; bubcate and sothers City. departmietiisers) memes ean cetacean 1,960 
For’ they One “isldidmRatihoa diss: iier.-c caer coeeetecoleee near eae dete ae ieee et ae 29 
For the ithe: Guaranteesand ir ust] Compantyenteestere ne aie ome eee 40 
Fortthe Us Ss tle (Guarantee: ‘Company acne eine eternal cnsiaieet ener 30 


For the Lawyers’ Title Insurance and Trust Company................--200: 144 
For Clark & Frost 


BUREAU OF BUILDING CONSTRUCTION AND ALTERATION. 


REPORT OF THE OPERATIONS OF THE BuREAU oF BuiLpING CoNSTRUCTION AND ALTERA- 
TION FOR THE YEAR ENDED DecEMBer 31, 1915. 


The year 1915 shows an increase over the years 1912, 1913 and 1914 which is 
remarkable, considering the fact that the Building Code has been in process of 
amendment during this period, and which has always tended to retard building opera- 
tions until such times as the owners, architects and builders have had time to adjust 
themselves to the new requirements. The extension of the Fire Limits throughout . 
the borough has proven to be a good thing, causing thereby the erection of more 
brick buildings than in any former year since consolidation, Its further extension 
to include the whole of Jackson Avenue to the City line; the entire length of the 
Queens Boulevard running through the borough; also the boulevard running through 
the Rockaways would be a very good thing and would work for the best interests 
of the borough. That the Borough of Queens is. a borough of homes is evidenced 
by the fact that during the year plans for dwellings to the amount of 3,442 were 
filed and acted upon, exclusive. of 269 tenements and 500 stores and dwellings, and 
stores and tenements, which are, in part, occupied for dwelling purposes. During 
the year 1915 living accommodations were provided for 5,655 families. 

There were 61 plans filed for factories, which compares. favorably with the 
operation of this class in former years. The annexed tables will show the number 
of buildings, the classification and estimated cost -of new building operations in each 
ward during the year. It will be seen that 50 per cent. of the manufactories were 
erected in the First Ward, while the tenements. were almost equally divided between 
the First and Second Wards. The Third Ward shows an increase in total operations 
over former years. The Fourth Ward is truly a home-providing ward, over 50 per 
cent. of the plans filed for dwellings being located in this ward. In the Fifth Ward, 
however, the major portion of the operations were also for residence purposes. 

A comparative statement showing the total building operations for the past 
four years is annexed hereto as providing a means of comparison in classification 
and cost with former years. A comparative statement of building operations from 
1898 to 1913, inclusive, may be found in my report for the year 1913. 

The total amount of building operations in this borough from consolidation to 
the 3lst day of December, 1915, represents an expenditure of $238,900,297, which 
would be 45 per cent. of the assessed valuation of all property in the Borough of 
Queens as of that date. 
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The table of violations shows that there were filed 1,347 cases of violation of 
law, which have been disposed of as follows: 1,261 removed before action by 
the Court and 64 forwarded to the Corporation Counsel for prosecution. Most of 
the pending violations have been carried from former years, due to the fact that 
it has been impossible up to date to have a systematic reinspection made in each and 
every case, which, however, it is my intention to have made during the coming year. 
A great many of the old violations having passed from the jurisdiction of this 
bureau to the Tenement House Department can no doubt be cancelled on our records, 
thereby disposing of many of the cases. 

During the year this bureau has made 166,410 inspections, which shows an 
average of twenty inspections a day for each inspector, a good showing considering 
they are scattered over a territory of 129 square miles. 


PLANS AND APPLICATIONS FoR NEw Buitpincs Fitep ANd AcTED Upon DurING THE 
YEAR ENDED DECEMBER 31, 1915. 


First Ward. 


Estimated 

Number. Classification. Cost. - 
1 Tebiewgntes dD WTSI St guess 4c, Mbas os0 ou eat ol A ata Ce eT nn eR $3,000.00 
173 Brick Owellinespr er erartian tas cok scmite aoe ete beea ey aes bes 838,050.00 
1 rantees tOresaanla aD vellinose coe vst t om cides viaje chro ati. AGS ales eios 7,400.00 
46 Bick Stones sande Wwellings isms sccvier see | hatek dskee Ab ohe,s occas 292,800.00 
a Ee INI CMMRC TIC TIAGINIGREMRPENE IN ieee cis cis aici s slemsdisle Ssholamte seas tas cals Sheth e wiePhaet ce bees Wiese 
125 OMEISIS ANCVNENTRVOIANIS Ue cinch rye RE ey eg An ae es oe SE ae cane 1,562,100 .00 
5 Braimepotoresman curb enements:.: 6c .0l 0.4.9 ne ee deeelelies EA EEN e Aa Soe nl Rn, 
31 Pieter SO ne Sm an Cael CMETCTLES\s 2c eres Bromeleigaae sale habeas vies weiss e sae 390,000.00 
4 Peay cunts tid oimne'sne (@NITITISCINENIES.))c) lels.cie a.) setae e.tielel oe dioictnete Bie eves 172,000.00 
£: er Ue TE Sr WETIICIDAL). cole vale w bde Kodi ste eittdle © tleteteava ats «ght lleyeiels 
32 Nene PaciOliesusaTicie VV ONKSHODS secre iie sities «atte ayeissit cielo) cis ete 864,200.00 
2; WEREINOS S.A SLE ee ee SCR ea eiled, = eae Ny meine eh so ot ieee 21,000.00 
iy SSTROOIG. OAS Beth vot ROE aes ema Rena ns ty Pa he Lo eat ees east ere ep OC 
lni@mella; Ieeneoltave: Tale bIOC. Tredeol aes Auten ob Rcmintan Ge Dec Co cLOaG Cid senior Tone 

ue Me atten esa M ag te onic 0 Ee, Wien oO buat Rae aie or ae Meike La yy oo eam ts 
12 SOKA ee WW ALEMOUSES TelCm ian tents tr Mae ne ral cies eee aren sees 31,200.00 
2 (Oye Sieh ebtakedey ttn Care ee eee tea eR erat ae Eee a iain ee Nee 160,700.00 
53 (SEN GEN ECSEN pe AIR fs IN 5. ew hte Ee ee ih oltaty MRR Nt Pa tia re ee 71,000.00 
10 SSEALES eas ts ee AL Ie aR DB ey on, nh oe TAM aah eet, sop ds ape 91,000.00 
12 @iherabramepothuctunes at isiock . . nic See iee eet eer eee 6,875 .00 
504 RG ta IS Cee ee hos er tn ren aes thy Sem $4,511,325 .00 


PLANS AND APPLICATIONS FoR NEw BUILDINGS FILED AND ActTeD Upon DurRING THE 
YEAR Enpep DerceMBER 31, 1915. 


Second Ward. 


Estimated 
Number. Classification. Cost. 

323 rain em@b). welling Stes ee trader gaa ete cs os ds. ainote i Sus seve one eR RRO $1,435,100.00 
484 Bric lam Dye iime Giteneer ye sete ns arte Nectar cl Sars ch tesole oho ev suey < pooner ean 2,546,200. 00 
24 Brame cores atidewellingcmmmncs. J. cocsuce othe aie Meiers 85,800.00 
146 Brick Stones atid HO wellinwan ens nee dae, ooo aet eae aoe areas. 826,800.00 
“ \Rireatgayey” 4 Dfeya¥ahgn¥os gh Rolie, O ahr ter orct aie AR ORG IR EFD MLR aoa Oop a ee 
134 pK ick MeTremmenit'S. a. eieeerennis te spel veke tatty ss Re tea ete kt eee nr ee dl 1,306,000. 00 
oe ESPACE SEOTESH ATIC Jt CIC EHLS ex see oemNn te etcisine ticick RA CEMIERER EK hor: Alls Sslacse ors 

19 Brickestorescand . etiementsas., lenient. css. Moat eens. 209,000.00 
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Estimated 


Number. Classification. Cost. 
12 Public senildinasis (Amtsements)eemmeemenen eet hier eee 149,600.00 
fe PubliesBuildings: (CM unicipalll)/ 2 eceermeevee sete cites «ce aieiei terete eaten 
14 Manttactonecmand!) Workshops eeetioee. nee nie eee 208,100.00 
3 Churches .c. 5. ss... sore oe ee Oa eee 25,000.06 
3 Scholae ese s oo kun ee RIERA = uth? arte ee le eae 67,000.00 
2 Hotels eB oanrdine™™Etouses, ici Cumaenemierniict cic ene eerie eee ree 26,890.00 
is Hospitals eterna oasis ic ais'ore 6.0) s)s ole Sen GR RM es co a rel Geel as ee 
8 Storages Wiatehouses. etc. ....dasheahemen coe ee ern cnricre 19,600.00 
2 Office! Biailditnaciete cei... |. atscl eee cae creel FREE eRe ats? sate 110,000.00 
140 Ga Pa OS RE Peis ies i 5.5 Sete Oe alts ae a ee 84,500.00 
35 Stables. "sn. SA epee bepress sos tect ol Sdie Seo te coe ch nt Eu nc acer 59,300.00 
270 Other’ FramesStnictures: 2.5 oeecae ete iain aetna eee eee 72,100.00 
1,619 LOCAlSite so v5 30's. WR eee OR re eee $7,230,990. 00 


PLANS AND APPLICATIONS FoR NEw BvuILpINGs FILED AND ActTep Upon DurRING THE 
YEAR Enpvep DeEcEMBER 31, 1915. 


Third Ward. 


Estimated 

Number. Classification. Cost. 
220 Frame Dwellings ..‘: tc coeeene eee i ee $989,500.00 
90 Brick (Dwellings. 4... 0nnces = Fee eee Cente a eee 114,600.00 
6 FramevStores and: Dwellingc.pme eee een tree toernn ree 24,535.00 
39 Brick 4Stores)and Dwellings sas eerie cit ie eee 147,000.00 
Re Frame ‘Tenements i025 5 scscs acess tre ARTO ote ee eed ASU TTA es 
Brick Temements ic dicnc og boo ie shen Sc toc tene shen Bet ate ale eeneeoe aiaehker io 
Frame Stores and) Tenements’. 5... uccmeree eee eset iol ee 
ae Brick: Stotes: and. Ténements.. .2 oe «cc. mic oe a oe avai ic eco 
2 Public: ‘Buildines) (Amusements) eee nee ee eee 16,000.00 
x Public: Buildings (Municipal) inet relents ere 
15 Manutactories: and | Wiorkcshopserm. eect ete etna eeee 149,900.00 
4 Churches.) .ccchjechinn eevee otwitede ect EIR eae ae eae 18,000 .00 
1 Schools... ooh pace Oe aes adie ohsleieae osteitis ail Seater area ana 10,000.00 
ae Hotels, Boarding’ Houses, “etek . oem .).ac aie le ciece sree erties ete te 
be Hospitals ica c sug ood is dealebese: svevtcaie es ale als o.dercbete) aeetennh ate lola teen rr 
5 Storage, Warehouses) setcanciacsiece orci che «ener anee rei eee 7,300.00 
3 Office Buildings tase ces ie Ce ek cee) eet 150,000.00 
145 Garages ocd oes 00 Lee re Ae ST Aesth ene 73,100.00 
14 Stables. .c.0 sae eas ee ten ee ee 13,000.00 
92 Other Frames Structures: oc a cee eee tar oo eee Er ene 29,650.00 
636 Totals *Sdhoa.. «Gad Pe ocak oh i eee eee $1,742,585 .00 


PLANS AND APPLICATIONS FoR NEw Buitpincs FiLep AND ActTepD Uron DuRING THE 
Year Enpep Decemser 31, 1915. 


Fourth Ward. 


Estimated 

Number. Classification. Cost. 
1,104 Frame Dwellings ); [1 Gatien Seti soar saps ees oe ea eee eas $3,152,359 .00 
354 Brick Dwellirigs. “cccaituie on pean ot Se 1,075,000 .00 
62 Brame Stores andabDwellingste:jesueme decelerated 142,600.00 
108 Brick Stores and Dwellitigs- 9. .n- cece. 400 henner emer eters 499 300.00 


Number. 


Estimated 


Classification. Cost. 
on Vea oan Ror ih yt UL cand sR Goa «fe 31,000.00 
Brickoiienementsanmerge cc... «o's bcc eR © we oo bi oielsiecegea 42,700.00 
Frame Stores and Tenements 


©) 6 2) eke bs) 6 sie tmseMel DEG ce 16) 6 G6 0,6 sie + we see's ¢e | 8 ce sees 


© Dic ALeVahe wielene eUslels ale) 6 CO 0 8 Cielseetesc esas ss © 8 6 08 8 


Publica Batldingse (Amusements). a eeeeeritse orn es vis. os cae. 72,000.00 
Bablicg puncdine sa (iViisinicupal)irecus eerie ire cers «16.0 co oherdee 
Manufactories and Workshops 


eT 


Cle oo o(@) eebpiei@ittare ele ee det ele eee eeepc e ij © sd eeime 


CUNT ERY EE ann Nea soni deo een oc kc 6 6 bc ae eee ee 78,200.00 
SUGGS -.b dcepoiend cab ho pitouies AAe el otanicid on 0 oct cea re aoe eT 47,500.00 
FIOLe Swe Boarding mi OUSES CECH CAM RER MRIs st css cisovehie hatte. Nl Wetyoemes 
[RICANS Sorta Soin aricneieicbided S56 Aud A: ob od Oates 2) ee ene 


Storage, Warehouses, etc 


2/0) (e) 9) e)lelalie, 016) a0@ (elebl ekel'e eee 6 0,00 ¢ e¢ ¢ 00 616 6. 2 6 lee 


OTA CeME Waits See aetencai- eon tttce eT ac bs morse ean om 73,100.00 
Rea OS Mente ater dls eon, nt pe, ot sie dia « s adoc aga ah ove 147,200.00 
StaDlesiwmeyis cites otis, oi oko late Bele rie oe et tea ais aide adhe sle Nets aay Se 40,425 .00 
OphermlramesSteuctunes ce mare ree ate eis mire boerelaiarede a cetlons 106,250.00 


ho tal Sauer err te cere eie certs och cts Gttvceiel wae: $5,507,634 .00 


PLANS AND APPLICATIONS FoR New BuiLpincs FILED AND ActepD Upon DuRING THE 


YEAR Enpep Decemper 31, 1915. 


Fifth Ward. 


Number. 


Estimated 

Classification. Cost. 
Ikea’ (Digna NTe ves Ot ORR eR siarainne Ooly pASeIGec Ctotc ort Rc or att Bicol DIOLS E $1,030,650.00 
I ekme Wel ill COR MET ch ccc’ arcjersicrh etree heel eon elaine eeae aelcin s 71,500.00 
Riamiem SCOnCSRATICe D.Wwellinos a aaa mem ee. on ¢ hots acetyl neice. se.a chs 35,400.00 
Biic aeoconesmamce lO Wellin oShetayey Paani eres ale caste ete cetaie okoie «si sie 48,000.00 


Frame Tenements 
Brice Len em eiitsue attest hie er Attic bie Se Tatas ecinde ee ne 
Frame Stores and Tenements 
Brakelker  Syitehacicy Eyetal, od breiaKoan Paral ails « a'o Wok cltan Pecksiencine Gel Gicac One 0 cicRoeyt MRIT naeee 
Pathe Byori rabberens, oC Mam ee) 35 0 gan nord oad Gone SoeGoetedeoor 48,800.00 
Riblic  BiuildinasmGViiinicipalleereimri occ eereeroerl oeisene cuarete 
Manufactories and Workshops 
Churches 
SCHOOLS) RNR Te I oe cote siivs -aroteraiistalorstentenel eset tas eaere ste FAD! o's <8 ace 900 
Elotels sBoandin@e LOUsesMnCLCure macs sicheeincis ee tree orb rekciiee reesicnat nce 52,610.00 
iespitia ls Veen ree cies cs cers «a itieas > oie gas. aloha, sear aabamat es 
Storage, Warehouses, etc 
Office Buildings 
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Melee ia e's, 6 (8) 68: price te ec ats eves )e @isitellerelspauere (69 efe ee ere 
Sie) broitel b)enelcwtiaj’ebre) eile laird) syaristeral oo wie a: 6, 0)¥ene b) Olas eb 0) ©) \a) 8) 0) 801.6 shee eiersiie gee 


eee ee eee 


ig, o) wirejin) wl elle Xelie le) sel sivele! Quelle o) & a)-6 6), 6. 0 0) -0)'e'@) 6 ene! s © 6s) a) '0) 6116916 6) 0016) 8 019,00) ©: 


eet te eee 
sts! = pido) o, 646) © ove ].e op eleue a 0) 0 sl/eluie) ol ¢ 60 ee 6) \) sake) elie 


AO Ont) Gerasciect 


eitateliallaltekel 9/6, v\.<| s)fe yal bis wie) 8 piluleve! inne ee wrelele see 10 e @)iplereleleleje) © 60 0 o sa @ 


(GENTATOGh. cit cia cov ote, COA ARTI OIE Hie COS S anon OP 6 mec © take 9,216.00 
S fableson me eT to case Popeek eR Metre dts SOR te ra Saree nye aes 8,570.00 
GV HerMmbinanem STEIICULILES « » aniets cee etal ln ce se ronal cermin oe 9,112.00 

Tele ee oe AER er eG cay chad Rees Shs OO neers $1,313,858 .00 
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VIOLATIONS OF THE LAW DuRING THE YEAR ENprep DrcEMBER 3], 1915. 


Pend- otal Pending Referred 
ing De- Received for Dis- Decem-_ to Cor- 
Nature of Violation. cember 31, Since. position. Removed. ber31, poration ~ 
1914. 1915. Counsel. 


Defective construction, 


plumbing ctceearee 688 469 ells 429 728 39 
Erecting, altering or 
moving without a per- 
MIE, ene oe eee 697 647 1,344 479 865 29 
Unsate’ buildings) a. 242 231 473 353 120 
Totals...... 1627 «°- *1aa7e. Soereeetgegih. age 64 
Record OF INSPECTIONS. 

Kind. Number. 
Conistrinction: [7555 oe eat ce ocd gat acne RR: Ae a a 125,024 
Elevator .-2cnic ¥- sea ie Baro wcrc see ope MTT La te Src pI 7 2,095 
Plumbing 836.1 Satee ad oath oso cid er eps 2 stalks 7 ean ana to 37,879 
Plastering ss 40 co to eee oy aa, sce 01 Oe Pha ERNE acces CIS ae cle ee er 1,412 

Ney Nr ee Re. Sot MUR Ha ot ee PA Cae Ace co 166,410 

Work CoMPLETED. 
New “Buildings (cays cane 28 Wis § oa cite hath Renee reo) A NS re A 2,564 
Alterations +22 0aa 8 6 cased oa’. sane as be Slave eRe cu oiel cic ets opts ee 1,312 
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